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ply and Irrigation. 


nd Specifications on File 
‘ontracts Pending 





“ Pending, and the list of 
wetness on file at the office 
ill be found on the 
f this Supplement.) 


NDRIA & WESTERN.—We are of- 
" ised that date has not been de- 
. for letting construction contracts. 
cry surveys are made and ri ht-of- 
| capital are secured. A 
vill be built at first. 
run from gener La., west to 
e River, in Texas. ‘ 
rs Sylvester is Ch. Engr., 


& NORTHERN.—See 
Southwestern & Gulf 
AMERICAN CENTRAL.—The Central Con- 
ruct | Mobeetie, Tex., has been or- 
to build the American Centra 
iously noted, this railroad, i 
nd from Winnipeg, Canada, to Aran- 
The first link is from Miami, 
, to Vernon, oe 150 miles. 
has begu mi. ° 
bes en The officers of the 
t company are: EB. P. R 
. Rogers, Vice-Pres.; T. E 


AUGUSTA, LINCOLNTON & NORTHERN. 
_T. H. Verdel, Elberton, Ga., is Engr. for 
this proposed railway. 


for a charter in Georgia 


Company has not 


ompany will apply 
to build from Augusta, 


“* 
Lincolnton and Tignall to Danielsville, in 


. D. Bolton and Thos. 
Thomas H. Verdel, 
M. Swift, Jr., and Z. 
berton County; and B. N. 


Cc. Hayes, of El- 
Cobb, of Athens, 


BALTIMORE & QHIO.—See 
Buildings—Chicago, Ohio. 
CHICAGO, MEMPHIS & GULF.—E. Rice, 


that this company is now buil 
from Tiptonville, 
Whether this line will be extended to Hick- 
man, Ky., in the near future will not be de- 
cided until oomvevs are completed. Noted 
om 
CLEVELAND, CINCINNATI, CHICAGO & 
LOUIS.—Contract for the construction 
of the Evansville, Mount Carmel & North- 
ern extension from Mount Carmel, Ill., south 
to Evansville, Ind., 43 mil 
have been awarded to the 
STRUCTION CO., Des Moines, Iowa. 


NORTHERN.—See Chicago, 
If R. R. 


GEORGIA.—It is planned to organize a 
company soon to build a steam railroad from 
Toccoa to Carnesville, Ga., 20 miles, via 
The necessary money 
is subscribed and surveys have been made. 
Contract will be let soon. 


Mize and Red Hill. 


Contractors and 
dress W. S. Erwin at Clarks- 
J. H. Hicks and Emory Hunni- 
cut, also of Clarksville, are interested. 


SOUTHWESTERN 


been transferred to the ju 

f Railway Co., will be extended imme- 
diately about 155 miles, to St. An 
on the Gulf of Mexico. 
and Gen. Mgr., at Albany, Ga.; T. J. Shing- 
s Vice-Pres., and H. J. Bruto’ . and 


oa 


W. M. Legg is Pres. 


GULF COAST & PROVIDENT CITY.—We 

ficially informed that contracts will 
soon for building this railwa: 
Tex., to Provident City and 


‘on, Tex; Schlafli & Porter 
Fully noted on Jan. 27. 


\CKSON R, R—This company has been 
rs at Webster, N. C., to build a 
to 18 
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ville, Ga.; L. C. MHoltzendorff, Valdosta, 
. W. Strange, Ocilla, Ga. D. B. 
Jay, of Fitzgerald, Ga., is General Counsel. 
The proposed line is to be 210 miles long, 
running from Jacksonville, Fla., to Fort 
Valley, Ga., via Homerville, Willacoochee, 
Ocilla, Fitzgerald, Hawkinsville and Perry. 


LAKE SHORE & MICHIGAN SOUTHERN. 
—Regarding the statement in the issue of 
Feb. 24, that “surveys have been com- 
pleted, it is stated, for a line running from 
Ashtabula, Ohio, to Carson and Youngs- 
town, Ohio,’’ Samuel Rockwell, Ch. Engr., 
Cleveland, Ohio, advises us that “this is 
very premature, as estimates, etc., have 
not even been submitted to our management 
and as yet we do not know that such work 
will ever be done.’’ 


LYNCHBURG, AMHERST & NORTHERN. 
—Preliminary surveys will begin soon on 
this railway, which will be built from a 
point near Lynchburg, Va., via Amherst to 
Sandidges or Lowesviile, Va., including three 
steel bridges of about 100 ft. average iength. 
It will be about 30 miles in length. The 
incorporators include H. Page, Pres.; J. 

Bonney, Secy.; H. C. Joyner, J. E. Bow- 
man, C. . Jubert, Flickley Tucker, W. 
Ward Hill, C. L. Scott and C. J. Campbell, 
all of Amherst; Wallace A. Taylor, of Lynch- 
burg, and W. E. Walker, of Sweetbrier, Va. 

MEMPHIS, PENSACOLA & NORTHWEST- 
ERN.—Charter has been approved in Missis- 
sippi. The railroad will have terminal 
points at Memphis, Tenn. and Pensacola, 
Fla. The line is to extend from near Plum 
Point, De Soto County, on the boundary 
line between Mississippi and Tennessee, 
through and across Mississippi in a south- 
easterly direction, through Meridian to a 
point on the boundary line between Missis- 
sippi and Alabama, leaving the state at or 
near Pine Ridge, Clarke County, and run- 
ning in the general direction of Pensacola, 
Fla. The incorporators are: J. M. Dock- 
ery, George E, Newhardt, H. T. Bruce, Dr. 
B. G. Henning, A. Goodman, S. W. Jones, 
J. H. Scaife, and D. S. Rice, of Memphis, 
Tenn.; Will Dockery, of Dockery, Miss.; R. 
Craig, of Chicago, and M. J. Roach, of Mem- 
phis. In their letter to the governor the or- 
ganizers state that they have concluded all 
financial arrangements necessary with a Eu- 
ropean company, and that when the charter 
is approved work of construction will begin. 

NATIONAL RY. OF MEXICO.—A force of 
engineers, under the direction of W. Gray, 
in the employ of the National Railways, is 
now engaged in making preparations for the 
opening of work on the Magdalena and Tia- 
colula extensions of the Oaxaca y Oriente 
Railway, now under lease to the Interoceanic 
Ry., it is stated. The engineers have in- 
structions to survey the lines as far as San 
Dionisio, about 20 miles southwest of Tia- 
colula. These instructions give the first in- 
formation that the line is to continue be- 


yond Tiacolula. James Reid is Ch. 
Engr., Mexico City. 
NEVADA-CALIFORNIA-OREGON. — Bids 


are to be asked soon to build an extension 
from Alturas, Cal., north to Lake View, 
Ore. As noted on Jan. 6, ‘‘contract for 
grading the extension from Alturas, Cal., 
to Lakeview, Ore., 50 miles, has been award- 
ed to NUGENT & RICHARDSON, Lake- 
view, Ore. 

RED RIVER VALLEY RY.—This com- 
pany, with headquarters at Altus, has nD 
chartered in Oklahoma to build a line 120 
miles long from a int near Chillicothe, 
Tex., to Ardmore, kla., including about 
eight steel bridges. Bids for construction 
and equipment will be opened soon. The 
incorporators are F. L. Mercer, Pres. and 
Gen. Megr., Davidson, Okla.; Jos. De Baun, 
Vice-Pres.; T. B. Trueblood, Treas.; W. E. 
Blazier, Secy., and L. M. Delameter. George 
Kefauver is Ch. Engr. 

ROME & NORTHERN.—Ano extension will 
be built from Gore to Tunnel Hill, 33 miles. 
Survey is being made. Construction is easy. 
The 18 miles from Rome to Gore, Ga., are 
nearly completed. H. H. Shackelton is Gen. 
Mer.; r . Smith, Ch. Engr and Asst. 
Gen. Mgr., Rome, Ga. 


SOUTHERN PACIFIC.—See 
Buildings—San Jose, Cal. 


WESTERN MARYLAND.—A ial meet- 
ing of the stockholders will held on 
March 31 to act upon a resolution of the di- 
rectors for issuance and sale of 670 
of the authorized and unissued common 
stock, the proceeds of which will be used for 
building the 85 miles of railroad from the 
present terminus at Cumberland, Md., to 
a connection at Connellsville, Pa., with the 
Pittsburg & Lake Erie R. R. Co., with which 
the Western Maryland Ry. Co. recently en- 
tered into a traffic agreement. About $12,- 
700,000 will be required to meet the cost of 
the a new construction. R. Pratt 
x . > ., Baltimore, Md. Noted on 


item under 


ELECTRIC RAILWAYS. 


NEW YORK, N. Y.—The early construc- 
tion of the New Y Westchester & Boston 
Ry. is assured as company has been 
granted the right to mp through prop- 
erty in litiga pen ing the final awar 
for right-of-way. wever, it is stipulated 
in the order that the company must put up 
$35,000 in one instance and $25,000 in an- 
other in New Rochelle, where demnation 
hea Bag ag apo way to cover the 

awa as well as eed —— that 
may eos from Al- 


sums are in excess of the real 
value of the 
the money 


Co., in order that it may proceed. It 


CONSTRUCTION NEWS 


is said that similar deposits will be made in 
White Plains and other towns along the 
line. Noted on Nov. 11, ‘09. 

NEW CASTLE, PA.—The stockholders of 
the 5 E & Shenango Railway & Light 
Co. on May 16 will vote on a stock increase 


from $10,000,000 to $11,000,000, the added 
million to be preferred stock. At the pres- 
ent time half of the company’s $10, ,000 


stock is preferred and the other half com- 
mon. The company contemplates making 
extensive improvements-.on its various lines, 
it is stated. M. E. McCoskey is Gen. Mgr., 
Youngstown, Ohio. 

An extension of six months’ time was 
granted to the New Wilmington & New Cas- 
tle Street Ry. Co. in which to commence 
operations on the construction of its line in 
this city by Councils at a recent meeting. 
This project was noted on March 10. 


ORANGEBURG, S. C.—The Orangeburg 
Railway Co., capital, $50,000, is being pro- 
moted by W. C. Wolfe and J. A. Berry, 
of Orangeburg, and Lawrence Manning, of 
Camden, . Company plans to build an 
electric railroad 30 miles long from Orange- 
burg to Springfield, S. C. It is also con- 
templated to extend to Columbia, Charles- 
ton and Augusta. The Edisto Power Co. was 
also incorporated by the same parties. 


GRIFFIN, GA.—The Griffin City & Subur- 
ban Ry. Co. will apply for a charter in 
Georgia to build an electric railway in Grif- 
fin, Atlanta, Mason, Jackson, Barnesville, 
McDonough, Fayetteville, Williamson and 
Zebulon. The line in Griffin will be five 
miles long. Capital stock, $25,000. Incor- 
porators: H. H. Bass, J. P. Nichols, B. R. 
Blakely, Frank Flynt, Joseph D. Bayd, 
Thomas J. Brooks, J. C. Brooks, R. F. 
Strickland, A. D. Akin and J. M. Preston. 


LANSING, MICH.—The State Railroad 
Commission has authorized the Lansing & 
Northeastern Construction Co. to issue $800, - 
000 of bonds with which to build the electric 
line from Lansing to Owosso. Detail of the 
plan for constructing the road has been 
completed, and it is announced that the 
builders expect to have the line in operation 
by next October. The company has already 
expended more than $100,000 in work on 
the line and has the grading well under 
way. Arrangements have been effected for 
financing the proposition, it is stated, and 
construction will start soon. As noted on 


Feb. 24, this company was incorporated in 
Michigan, with $500,000 capital, to build 
electric lines in eastern Michigan. The first 


line to be built will be from Lansing north- 
east to Owosso, about 30 miles. This sec- 
tion probably will be finished by Oct. 1. The 
route from Lansing parallels the Grand 
Trunk Ry. to Morrice, then runs north to 
Owosso. An extension is projected from 
Morrice east through Durand, thence north- 
east to Flint. An extension is also pro- 
jected from Owosso, northeast to Saginaw, 
The incorporators include: G. G. Moore, 
K. Lathrop and S. W. Ladd, of Detroit, and 
T. W. Atwood, of Caro, Mich. 


PEORIA, ILL.—The Peoria Northern Ry. 
Co. and the Peoria Southern Ry. Co. have 
been chartered in Illinois. The Peoria 
Northern Co. will build an electric railway 
from Peoria along the Illinois River through 
Chillicothe, Sparland, Lacon and Henry to 
Bureau. Incorporators: H. E. Chubbuck, H. 
J. Vance, H. C. Dillon and W. J. Achelpohl, 
of Peoria, and W. H. Carnahan, of Cham- 
paign. The Peoria Southern Ry. Co. will 
build an electric railway from Peoria to 
Pekin. Incorporators: H. E. Chubbuck, H. 
J. Vance, H. C. Dillon and W. J. Achelpohl, 
of Peoria, and W. H. Carnahan, of Cham- 
paign, Ill. 

STOUGHTON, WIS.—The Common Council 
has granted an extension of six months in 
the franchise of the Cincinnati Construction 
Co. The old grant would have expired on 
March 17. The company expects to build 
from Madison to Janesville this season, be- 
ginning about May 1. 

FREMONT, NEB.—The City Council has 
granted a franchise to the Nebraska Trans- 
portation Co., of Omaha, to build an electric 
railway in Fremont. The proposed railway 
is to connect Fremont and Omaha. The 
franchise calls for the completion of the 
line in 1912. C. W. Baker is Pres., Omaha. 
Noted on Feb. 24. 


OMAHA, NEB.—The OSCEOLA CON- 
STRUCTION CO., of Lincoln, Neb., has been 
organized for the purpose of building the 
Omaha, Western & Lincoln R. R., which 
will extend from Omaha to Hastings, with 
a branch to Lincoln. The total length of the 
system will be 219 miles. Headquarters, 140 


South 13th St., Lincoln. Frank E. Schaaf 
is Pres. and Mgr.; Charles Butler, Vice- 
Pres.; A. J. Schaaf, Secy.; A. P. Tilley, 
Treas; W. H. Fuller is Ch. Engr. 


ABERDEEN, S. DAK.—The Aberdeen St. 
Ry. Co. will let contracts soon for the con- 
struction of four miles of track. Charles N. 
Herreid, Aberdeen, is Gen. Mer. 

KANSAS CITY, MO.—Announcement is 
made at the headquarters of the Kansas 
City-St. Louis Electric R. R. Co., according 


to press reports, that arran, ts have 
been made in don for the disposal o 
15,000,000 in 30-year mo e bonds 
of this company, and construction work wil! 
as soon as the secon 
survey is as . _This survey, accord- 
ing to of the company, 
will be completed within 60 days. The new 
electric line will be longest in the West 
and it will aff 
tween Kansas Ci 


ard . where the company has 10,000 
acres of coal land and cars will be running 


there in the 





New York, March 24, 1910. 


EL PASO, TEX.—The El! Paso, Fort Han- 
cock Interurban Ry. Co. has presented a 
petition to the Board of County Commis- 
sioners asking that an extension of one 
year’s time be given it in which to start 
construction of its proposed electric railway, 
which is to run from El Puso down the 
valley of the Rio Grande to Fort Hancock, 


a distance of about 6) miles 


WILBURTON, OKLA.—The Citizens’ Street 


Railway Co., of Wilburton, has been char- 
tered to build an interurban line from Wil- 
burton to Paterson and Luatie, ten miles 
Capital stock, $1,000,000. The incorporators 
are James M. Connell, Richard Howard 


Benjamin Mills, 


Ellias M. Cooper and Will 
iam Powers, 


all of Wilburton. 


LIGHT AND POWER PLANTS. 


(* denotes that this work is advertised in 


Engineering News.) 

HARTFORD, CONN.-—See item under 
Streets and Roads 

MANCHESTER, CONN.—The Glastonbury 
Light & Power Co. is preparing to improve 
the lighting service in Manchester during 
the summer, which will include the erection 
of a new power house in Glastonbury, lo- 
cated near Folly Brook, and a substation here 
and the erection of new transmission lines 
It is expected to have the work completed 
about Aug. 1, 1910 

NEW YORK, N. Y.—The Department of 
Bridges on March 3 awarded contract for 


furnishing and delivering one portable motor 
driven, air-compressor outfit to the Wil 
liamsburg Bridge to the NATIONAL BRAKE 
& ELECTRIC CO., 111 Broadway, at $2,150 


ALBION, N. Y.—The A. L. Swett Blectric 
Light & Power Co. wil build a new power 
plant of 1,000-HP. capacity with fireproof 
power house which will contain switchboards 
and apparatus for service lines to Brock- 
port, Waterport and Carlton, as well as for 
the town of Albion. 

GLENS FALLS, N. Y.—The Mills *Power 
Co., of Glens Falls, has been incorporated 
with a capital of $50,000 by James H. Cross, 


of Johnstown; Theodore D. Cross, of Sandy 

Hill, and J. Ward Russell, of Glens Falls 
OTISVILLE, N. Y.—Bids are asked by 

the Buard of Health, New York, until 10 a 


m., April 12, for furnishing all the labor 
and materials necessary or required to in 
Stall an electric light and power plant, in 
cluding engine, dynamo, generator, trans- 
former, electric wiring and all other work 
incidenta! thereto, on the grounds of the 
Tuberculosis Sanatorium, at Otisville, Or 
ange County. Ernest J. Lederle, Ph. D., is 
Pres. 

TRENTON, N. J.—The Trenton Power Co 
has been incorporated at the office of Mal 


colmn Buchanan, Atty., of Trenton, with a 
capital of $360,000, to operate water, gas and 


electric power. David Pepper, Jr., of Phil 
adelphia, Pa., is one of the incorporators 
GARWOOD, N. J.—We are officially ad 
vised that the TURNER CONSTRUCTION 
CO., 11 Broadway, New York, has been 
awarded the general contract for the con- 


struction of a_ reinforced-concrete 
house and coal bunkers, 90 ft. 
the Aeolian Co. at their 
Balch & Moatz are Archs. 
started at once. 


ERIE, PA.—We are officially advised that 
bids were received as follows on March 2! 


power 
x 6) ft., for 
Garwood plant. 
Work will be 


by the Bwuard of Education for heat- 
ing and ventilating systems in No. 7 
building: American Warming & Ventilating 
Co., Sixth and Wood Sts., Pittsburg, Pa., 


$16,195; James Purcell, Erie, $17,575: Gan- 
non & Carey, Erie, $17,662; The Chafer Co., 
Cleveland, Ohio, $18,351; J. W. Danforth & 
Co., Buffalo, N. Y., $18,550; Anderson-Dar- 
ragh Co., Pittsburg, $18,692; J. J. Walker 
Co., Pittsburg, tre York Engineering 
Co., York, Pa., $18,754; McKay -Heating & 
Plumbing Co., Erie, $18,986: W. B. Van 
Sickle Co., Cleveland, $18,904; Edward Joy 
Co., Syracuse, $19,552; Crook-Kries Co., Bal- 
pmore, $19,999; BE. P. Bates, Syracuse, $20,- 


MONUMENT, PA.—The Harbison-Walker 
Refractories Co. has awarded contract, it is 
reported, for installing a complete electric 
lighting and power plant in its brick factory 
here to the CLEARFIELD ELECTRIC SUP- 
PLY CO., of Clearfield, Pa. 

WILMINGTON, DEL.—The Trustees of the 
State Hospital for the Insane at Farnhurst 
have awarded a 5-year contract for supply- 
ing the institution with electricity to the 
WILMINGTON CITY ELECTRIC CO. at §$2,- 
500 per year. 

DELAWARE CITY, DEL.—Instead of ob- 
taining electric current from the Delaware 
Water Improvement Co., which has its plant 
at New Castle, and conveying the current 
by wire to Delaware City, the American 
Power & Lighting Co. has begun the erec- 
tion of a power plant on the south side of 
the Chesapeake & Delaware Canal, opposite 
Delaware City. Estimated cost, $35,000. 


WINCHESTER, VA.-—The Winchester & 
Washington Ry. Co. has awarded contract 
for the construction of its steam power plant 
here to HENRY S. RIPPEL, 7 Clay St., 
Baltimore, Md. P. O. Keilholtz, Coatinental 
Bldg., Baltimore, Md., is engineer. 

HIGHLAND PARK _ (Richmond  post- 

VA.—The Highland Park Citizens’ 
Association has adopted the resolution re- 
questing the Town uncil to enter into a 


contract with a private corporation to fur- 
The town 
has been considering the ques- 


tion of installing a munici lant, 
this plan been dropped = the 


nish electricity to light the town. 
for some time 
but 


has present. 
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RICHMOND, VA.—The bid of the McCay 
Engineering Co., 8 East Lexington St, Bal- 
timore, Md., on March 14 was recommended 
for award of contract for the construction 
of a conduit system, at $10,700; the bid of 
the Safety Insulated Wire Co. for cables to 
be laid in the ducts was also recommended 
for award at $7,230. 

SMYRNA, GA.—The Atlanta Northern Ry. 
Co. is considering plans for the construction 
of two substations, one to be located near 
the river and the other probably here. P. 
S. Arkwright, of Atlanta, Ga., is Pres. 

EDISON, GA.—J. B. McCrary & Co., of 
Atlanta, Ga., have been engaged to prepare 
plans and take charge of construction of the 
roposed municipal electric light plant. 

nds for $8,000 have been voted. C. J. 
Jennings is Mayor. 

COLUMBUS, GA.—The Stone & Webster 
Corporation, 147 Milk S8t., Boston, Mass., 
which owns and operates the Columbus 
Power Co., has secured permission from the 
County Commissioners of Muscogee County 
to erect transmission lines along the Chatta- 
hoochee River in this county to the Harris 
County line, where another large dam, it is 
reported, will be constructed across the 
river soon. 


LAKELAND, FLA.—Bonds for $65,000 
have been sold by the city, $18,000 of which 
will be used for improvements to the munic- 
ipal electric light and water plants. 

MILTON, FLA.—The Solomon-Norcross 
Co., 1622 Candler Bidg., Atlanta, Ga., has 
been engaged to prepare plans for the con- 
struction of electric light plant, water- 
works and sewer systems. Bonds for §$40,- 
000 have been voted. 


NEW CONCORD, OHIO.—Samuel 8. Wyer, 
Bngr., of Columbus, Ohio, is preparing pre- 
liminary plans for the construction of a 
municipal electric plant here. The Village 
Council has not yet definitely decided to 
build the plant although it is understood 
that two parties are in the fleld with propo- 
sitions to build and operate a lighting sys- 
tem, and if the Village Council can secure a 
street lighting service at a reasonable price, 
private ownership of the plant is favored. 

FORT WAYNE, IND.—The Board of Pub- 

lic Works has awarded contract for a turbo- 
generator set for the municipal electric plant 
to the — WAYNE ELECTRIC WORKS, 
at $35,139. 
The City Engineer and City Electrician 
have been instructed by the Board of Public 
Works to prepare plans and estimates for 
the installation of a 6-duct conduit in Cal- 
houn St. to provide for the municipal elec- 
tric light, police and fire-alarm wires. 

GREENFIELD, IND.—The County Com- 
missioners have awarded contract for the 
installation of a lighting plant for the county 
infirmary to the CLARK LIGHTING CoO. 

GREENFIELD, IND.—See item under Sew- 
erage. 


LOGANSPORT, IND.—Joseph Stewart, D. 
D. Fiekle and others are planning to im- 
prove the Taber dam in the Wabash River, 
and build and equip a hydro-electric plant. 

HARTFORD CITY, IND.—The City Council 
has voted to extend the franchise of the 
HARTFORD CITY LIGHTING CO. for a 
term of 25 years, and the street lighting 
contract for ten years, in return for which 
the company agrees to reduce the rates of 
electricity for lamps and motors, and install 
additional street lamps, and also to build a 
new plant and install new machinery to 
cost about $25,000. 

INDIANAPOLIS, IND.—The Board of Pub- 
Mc Works on March 18 awarded contracts 
for furnishing current for the new city hall, 
asphalt plant, and street cleaning barn 
buildings. For the new city hall building 
the MERCHANTS’ HEAT & LIGHT CO. re- 
ceived the contract for current for lighting, 
vacuum cleaning system, elevators and a 
fan motor at 2.41 cts. a KW.-hbr., the In- 
Gianapolis Light @ Heat Co. bidding 3 cts. 
The INDIANAPOLIS LIGHT & HEAT CO. 
secured contracts for the asphalt plant at 7% 
cts. and for the street cleaning barn at 4 
cta. 


SEYMOUR, IND.—We are officially advised 
that the new improvements and extensions 
for the Seymour Gas & Bilectric Light Co.'s 
new plant are well under way. A new boiler, 
Corliss engine, two 8-phase, 2,300-volt, 60- 
cycle generators are ing installed. The 
entire pole line is to be rebuilt and two miles 
of gas mains are to be put in. The fran- 
chise asked for the new company by Frank 
R. Grover, W. C. Bevins, and E. J. Con- 
don, who is doing the engineering and con- 
struction work, has already passed first read- 
ing. 

CHICAGO, ILL.—The American Sintering 
Co. is contemplating purchasing equipment 
for its power plant, including a 300-HP. en- 
gine and a 200-KW. direct-current generator 
with auxiliary apparatus. 


CAIRO, ILL.—The McKinley system is 
contemplating improvements to its new 
gas and electric light plant here, just 
completed. Estimated cost, $200,000. H. B. 
Chubbuck is Gen. Mgr. 


ALLERTON, IOWA.—The citizens have 
voted to issue $12,000 of bonds, for the con- 
struction of an electric light plant. 


STAFFORD, KAN.—On March 8, the citi- 
zens yoted to issue $45,000 of bonds for the 
construction of an electric light plant and 
water-works system. 


LEAVENWORTH KAN.—The 
Mfg. Co. has awarded contract to the HAR- 
RISBURG FOUNDRY & MACHINE CoO. 
for a 300-HP. engine direct-connected to 
generator for its mew power plant. The 
work will be equipped for electric motor 
drive throughout. 


LINCOLN, NEB.—We are officially advised 
that bids were received by Roscoe C. Osman 
City Clerk, on Feb. 24 for furnishing an 
erecting with concrete foundation at the Hut- 
ton lighting station one 750-HP. cross-com- 
pound, condensing or non-condensing en- 
gn or one turbine of the same rating, to 

“hirect connected to a 3-phase, 60-cycle, 
alternating-current generator with exciter 


Helmers 


belted to engine shaft. The contract has 
been let to ALLIS-CHALMERS CO., Mil- 
waukee, Wis., at $16,386. 

ABERDEEN, 8. DAK.—The Aberdeen 
Street Ry. Co. will soon be ready to let con- 
tracts for equipment and the construction of 
a power plant here. Charlies N. Herreid, 
Aberdeen, is Pres. 


KANSAS CITY, MO.—The Metropolitan 
Street Ry. Co., Kansas City, expects soon to 
purchase one 2,000-KW. rotary converter 
and accessories. W. W. Wheatley, Kansas 
City, is Gen. Mer. 

LITTLE ROCK, ARK.—The City Council 
has adopted the resolution appropriating $5,- 
000 for the construction of a new power- 
house for the municipal electric light plant 
and $50,000 for equipment. 

PEARSALL, TEX.—The Pearsall Water, 
Ice & Light Co., lately incorporated, plans 
to construct an electric light plant and 
water-works system, including the erection 
of a building 100 x 40 ft., a steel tower and 
tank having a capacity of 60,000 gallons and 
the installation of a 75-KW. generator. C. 
F. Preslar is interested. 

BROWNSVILLE, TEX.—The citizens here 
voted to issue $30,000 of bonds for improve- 
ments and extensions to the local electric 
light and power plant. 

AUSTIN, TEX.—The City Council has en- 
tered into conditional contract with the DU- 
MONT-HOLMES STEEL CONCRETE CO., 
represented by J. C. Dumont, for the con- 
struction of a new dam across the Colorado 
River here to replace the structure that was 
destroyed by a flood in that stream several 
years ago. Embraced in the contract is the 
installation of a complete hydro-electric 
a. The city is to pay for the works 
n forty semi-annual installments of $25 
each or a total of $1,000,000. The dam 
will be 65 ft. high and severa!} hundred ft. 
long. It will be located near the site of 
the old one and will form a reservoir about 
30 miles long by one-quarter to three miles 
wide, The roposition of the Dumont- 
Holmes Steel Concrete Co. received the en- 
dorsement of the local Business League be- 
fore it was submitted to the City uncil. 
In order to make the contract effective it 
must be approved by vote of a majority of 
the taxpayers. It will be submitted at a 
special election to be called as soon as the 
necessary arrangements for same can be 
made. The proposed dam will furnish power 
for operating the municipal water and light 
plant and water-works system. It is ex- 
pected that the city will be in position to 
sell a large amount of excess power to 
manufacturing concerns, 

WILBURTON, OKLA.—The McLoud Con- 
struction Co., of Kansas City, Mo., has been 
granted a franchise by the city to construct 
— operate electric light and gas plants 

ere. 


FOWLER, COLO.—The City Council has 
approved the ordinance granting a 20-year 
franchise to G. BE. Miles, of Denver, Colo., 
and G. E. Williams, of Sheridan, Wyo., to 
— gee and operate an electric light plant 
ere. 

LAFAYETTE, COLO.—The Northern Colo- 
rado Power Co. is preparing to extend its 
40,000-volt transmisison line from Lafayette 
to La Salle. The company will supply elec- 
tricity in Erie and one or two other mining 
towns on the way. From La Salle the line 
will extend to Greeley, so as to make a com- 
plete loop, by which any town of the North- 
ern Colorado district may be fed in either 
direction. La Salle and Kersey are being 
wired for electric lamps. 

CENTRALIA, WASH.—The J. A. Veness 
Lumber Co. has been granted a franchise by 
the Board of County Commissioners, to erect 
and maintain electric transmission limes 
along the county roads for 25 years, 

PORT ANGELES, WASH.—The Port An- 
geles Power & Electric Co. has applied to 
the City Council for a franchise to furnish 
electricity for lamps and motors here for 25 
years. Under the terms of the franchise the 
company is to erect a hydro-electric wer 
plant on Little River and to furnish 75 HP. 
for the municipal electric system in Port 
Angeles and additional power it may uire 
not exceeding 1,000 HP., the company to have 
the right to use the poles of the city system 
and the city the use of the company’s sys- 
tem, where the city now has none without 
cost to either party; the company to have 
the privilege of selling energy for indus- 
trial purposes in amounts of 10 HP. and up, 
the charge not to exceed $50 per HP. per. 
year to consumers. The city may at any 
time purchase the plant of the company on 
the basis of $100 per HP., the same to be 
determined by the actual capacity of e 

—_ at _— ae, a water in Little 

ver. city is pay y 
$500 per month for 75 HP. and for additional 

wer used at the rate of 3 cts. per KW.-hr. 

- R. Bethel and Frank McKean, of Seattle, 
are interested. 

CONDON, ORE.—The H. M. Byllesby Co., 
of Chicago, Ill., has purchased the plant 
and holdings of the mdon Electric bp 
which operates light and power plants in 
Medford, Grants Pass and Oregon. Im- 
provements will be made by the new owners 
to cost about $250, 

LONG BEACH, CAL.—Negotiations have 
been closed, it is reported, whereby a site 
has been secured here for the 
plant of the Edison Blectric Co., of Los 
Angeles. The plant will be located at the 
mouth of the San Gabriel River, south of the 
ocean entrance to the ng bh harbor. 
It will be steam-driven and the initial equip- 
ment will have an output of 30,000 HP. with 

rovisions to increase it eventually to 100,- 

HP. The plant will be the center of a 
distributing system which will practically in- 

clude all the beach towns, Long h, 
Redondo, Naples, Venice, Ocean Park, Santa 
Monica, San Pedro and Wilmington. Work 
will commence at once on construction and 
will be completed within a year. Estimated 
cost of initial installation, about $2,000,000. 
R. H. Ballard is Secy. 

RED BLUFFS, CAL.—Notice of lica- 


tion of 300,000 ins. of water of the - 
mento River, to be taken out at the mouth 


of Red Bank Creek, about three miles south 
of here, has been filed by Dr. J. M. West, 


Tran tation Co. The water is to be used 
in Te Glenn, Colusa and Yolo counties, 
for irigation, a ggg Tyee oe domestic 
and other purposes. e@ company was or- 
ganized some time ago, and has filings on 
waters along Mill Creek for power purposes. 

SANTA ANA, CAL.—The Southern Cali- 
fornia Edison Co. has applied to the Board 
of Supervisors for a franchise to erect trans- 
mission lines on roads and highways in 
Orange County. 

LOS ANGELES, CAL.—The BABCOCK & 
WILCOX CO., 85 Liberty St., New York, has 
secured contract for installing six Stirling 
water-tube boilers in the plant of the Los 
Angeles Gas & Electric Co., at Palmetto and 
Alameda Sts. 

TORONTO, ONT.—C. H. Rust, City Engr., 
in a report to the Board of Control, recom- 
mends the acceptance of the bid of the 
Canadian-British Insulated, Ltd., of Mon- 
treal, for the cable for the electric er 
ey a $48,024. The next lowest bid was 


LONDON, ONT.—JOHN McDIARMID & 
GO.. of agen have — oom raet md 

é puinps in the new municipal pumping 
station, at 640. The LANCASTER Mo. 
TOR & SWITCHBOARD CO., of Lancaster, 
England, obtained the contract for motors 
and switchboard, at $11,032. The contract 
for the gas engine equipment has been 
awarded to the DANIELS CO., of Stroud, 
England, at $13,000, and contract for the 
substation building to BENJAMIN HOLE, 
at $9,000. 

WINNIPEG, MAN.—The Civic Power Com- 
mittee on March 4 decided to call for bids 
for the erection of a substation at McPhil- 
lips St. to cost about $50,000, and for the 
building of a conduit system from that sta- 
tion to Point Douglas station at a cost of 


The CANADIAN WESTINGHOUSE CO. 
has been awarded contract for the equipment 
of the municipal power distribution station 
at Winnipeg, at $113,000. CHAPMAN & 
WALKER for the interior lighting, heating 
and power system for the substation, at $8,- 
225, and the CANADIAN FAIRBANKS CO. 
for supplying oil in the transformer station, 
at $6,482. 
The following bids have been received for 
the municipal power substation building: 
Peter Lyall & Sons, $94,000; Thomas Kelley 
& Sons, ,531; C. W. Sharp & Sons, $113,- 
736; Carter, Halls, Aldinger, 973; En- 
gineer of Construction, $88,351; . Brynjolfs- 
son, $87,833; John Gunn & Sons, $90,637; J. 
H. Tremblay & Son, $86,125; Glaydon Bros., 
$78,160; J. McDiarmid & Co., $82,006. The 
power engineers and consulting engineers at 
a meeting on Feb. 28, recommended the bid 
of J. McDiarmid & Co., though it was not 
the lowest, and although the Board of Con- 
trol sent the recommendation on to the 
Council the latter body referred the same 
back for further consideration. 

HERMOSILLO, MEX.—It is announced 
that the Mayo River Power & Land Co. has 
finished the surve for the first of the 
series of three dams and hydro-electric 
plants that it will erect on the Mayo River 
in the eastern part of the state of Sonora 
and that it is expected that everything will 
be in readiness for the commencement of 
construction work by the close of the com- 
ing rainy season in September next. 


BRIDGES. 
(* denotes that this work is advertised in 
Engineering News.) 
LAWRENCE, MASS. — ARTHUR MA- 


HONEY was awarded contract on March 16 
by the city for constructing the extension of 
the Bloody Brock culvert from Sheridan St. 
to the Spicket River. There is $10,000 avail- 
able for this work. 

CHARLESTON (Boston post-office), MASS. 
—The old Myate Ave. bridge, which spans 
the Boston Maine R. R., in Charleston, 
is being demolished and in its place there 
is to be built a larger structure. Estimated 
cost, $50,000. 

MIDDLETOWN, CONN.—The New York, 
New Haven & Hartford R. R. Co., Edw. 
Gagel, Ch. Engr., New Haven, has author- 
ized the construction of a bridge over the 
Connecticut River on the Air Line Division, 
between Portland and Middletown. JSEsti- 
mated cost, $360, Contracts will be 
awarded in the late spring. 

JAMESTOWN, N. Y.—Clyde G. Jones, City 
py is preparing plans for a steel viaduct 
to built over the tracks of the Erie R. R. 
at Main St, 

SYRACUSE, N. Y.—Plans, specifications 
and the estimated cost for a new concrete 
bridge at Dickerson street over Onondaga 
Creek have been completed by H. A. Allen, 
+ imated cost, from $9,000 to 


RUTHERFORD, N. J.—Bids are asked by a 
committee of the Board of Chosen Freehold- 
ers at the office of the Clerk, Hackensack, 
until 1 p. m., April 1, for the construction 
of a new bridge over the Brie R. R. tracks 
at Montross Ave., Rutherford. 


MEADVILLE, PA.—Plans are caren 

pared, it is reported, for a 2-span b 

ye constructed over French Creek at 
ve, 


WEST CHESTER, PA.—Bids &re asked un- 
Co, eee, Se 
sioners for the construction of an iron 


and sub-structure. 5. 
Clk. 


pre- 
to 
ead 


READING, PA—Bids are asked until 10 
15, by A. L 


a. m., April County 

Controller, for Hartz’s bridge, 

cGne-half mile south of 

eta. oe are asked un- 
m., April 5, County Commis- 

ssnere for aoreral bridges. 

James McCracken is Clk. 


LYNCHBURG, VA.—H. 
Engr., will prepare plans 
for the construction of a 
bridge across James Riv: R \ 
eity with Amherst County “IRE this 

WISE, VA.—The Wise ¢ 
will construct six stee! or 
in Gladeville District, two : 
each in Richmond and Ro! * 8nd one 
The city will construct a ride ree 
necting the road from Nort. "CBE Con. 
part of town. we Ma 

ELIZABETH CITY, N. c oli 
specifications for the new br to he and 
structed by the Camden fF, : 
Pasquotank River, permissio 
been granted by the U. §. 
thorities, have been receive; 
Bids will be asked and wo: 
begin within 30 or 60 days 
to be built of wood and s:: 
600 ft. long and 10 ft. above 
draw is to be of the rolling tyne can 
75 ft. in the clear. me with 








NEWBERRY, 8S. C.—Newbe: wate 
construct a steel or iron br Fone 
Saluda River. Dr. George Y ter te i” 
terested. ae 


ATLANTA, GA.—The South: 
Wells, Ch. Engr. of Construc: 
ton, D. C., will spend $50,000 
ing bridges between Macon ar 

GREENWOOD, MISS.—wW. 1 
awarded contract on March & 
of Supervisors of Leflore Co 
nag Tg bridge at Money 
Bluff. th bridges are tou cosi 

GRETNA, LA.—Bids will be 
June 1 by E. M. Hubert, Sec) 
for constructing a steel bridg, ss Har 
vey Canal in Jefferson Parish 

HOUMA, LA.—The city has rded eon 
tract to WILLIAM WATKINS. »! Hom. 
for constructing a bridge acr: Prairi, 
drainage canal. ann 

LISBON, OHIO.—Bids are « i by tt 
County Commissioners unti] 1 | 
28, for labor and materials th 
structing of bridge No. 1025. c. Cot 
is Audr., ° 

TROY, OHIO.—The Comn 
Miami County have decided 
three lift bridges over the Mia: 
Canal and three bridges over \ 
Estimated cost, $75,000. H. E 
County Surv. 

COSHOCTON, OHIO.—Bids ar: 
1 p. mi., March 25, by the Cosh 
Commissioners for erecting a 
bridge in Oxford Township. W 
is County Audr. 

DAYTON, OHIO.—Contract for drawing 
Plans and specifications for the const 
of the Stewart St. bridge across the 
River has been given to the 





it 359,00 


ved unt 


‘ Jury 








Z 


YORK 


CONCRETE-STEEL ENGINEER! 
Park Row Blidg., New York. 
BRYAN, OHIO.—Bids will be received by 


* 
NG CO 





. H. Weaver, County Audr., until April 4 
for constructing several reinforced-concret 
substructures and superstructures for 
bridges. 

VINCENNES, IND.—Bids are asked until 
2 p. m., April 5, by the Knox County Com- 
missioners for repairs to various bridges 
John T. Scott is County Audr. 

GOSHEN, IND.—Bids are asked by the 


Elkhart County Commissioners until 9.30 
a. m., April 5, for constructing and repair- 
ing bridges in various townships. D. 0 
Batchelor is County Audr. 

WARSAW, IND.—The Commissioners of 
Kosciusko County have ordered plans for the 
construction of 15 new bridges. Bids yill 

in order soon. 

CANNELTON, IND.—The County Commis- 
sioners have awarded contract for construct- 
ing a steel bridge over Oil Creek to the 
—— BRIDGE CoO., of Vincennes, at 


’ 


LANSING, MICH.—The following bids 
were opened on March 3 by the Council for 
constructing a traffic bridge at South St, 
(a) reinforced concrete, (b) steel: Albion 

mber Co. (a) $15,950; Western Concrete 
Bridge Co. (a) $19,175 ; Wynkoop-McGorn- 
ley Co. (a) 487, (b) $19,900: Illinois 
rip i Co. (a $27,700 ; Groton Bridge Co. 
(b) $18,480. H. A. Collar is City Engr. 

GRANDVILLE, MICH.—Bids will be re 
ceived until March 25 by the Township 
Board of Wyoming Township, at ‘randville, 
for constructing a reinforced-concrete bridge 
over Buck Creek, Wyoming Township. ©. 
Huizenga is Highway Comr., Graniville. 


*ST. JOSEPH, MICH.—We are officially 
advised that bids were received as follows 
on March 16 for constructing the substruc- 
ture of a swing bridge at Wayne Si.: GA. 
Allmendinger, Benton Harbor, Mich., $18- 
295; Fitzsimmons & McConne!!. Tacoma 
Bidg., Chicago, Ill., $23,659. W. /. Cleary 's 
City Engr. 


DUBUQUE, IOWA.—The Chicag:. Milwau- 


kee & St. Paul Ry. plans buildii« a bridge 
across the Mississippi River 22 ‘les from 
Dubuque to the Milwaukee-Kans ity line, 
and will build large serting rds near 


Janesville, Wis. Estimated cost. ‘30,00. 


FAIRBURY, NEB.—Bids will received 
by R. EB. Riley, City Clk., unt!) March 3 
for a concrete arch 81 ft. long, » be com 
structed at Seventh and G Sts. 


GRAND ISLAND, NEB.—Bids «||! be ni 
ceived until March 28 by the Co. ty Boa 
of Supervisors at Grand Islan. for com 


structing all steel bri durin; the year. 

G. H. Poell is County Clk. 

carer re Gk wassetk. 
Ry., ‘orse, . ongt., 

pe! © sade been authorized = construct 

a idge across the Missouri Riv 


oF Bridge 
FORT SMITH, ARK.—The F< hf 


— specifications fo: “t pro} 
r 5 
W: & mn re Engrs. 
New Wilson , Kansas Eity. 10. 
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BELTO! EX.—The —_ > Sonaty Commis- 
ers po «© awarded con to the MIS- 
reat VA SY BRIDGE & IRON Co., Dal- 
sou the construction of nine iron 


ins, Ter. streams in Temple and Hol- 
es & 
wT Dist: Bi $6,000. 

LARED X.—The National Railways of 
Mexico, | “an Pres., 25 Broad St, 
New Yor \as awarded contract to BAN- 
“ARA . OBRAS DE BIENES_ RICES, 
end ( Mex., for constructing a bridge 
yer tht Grande at this point, bridge to 
be of f ced concrete and steel, six 175- 

deck ns. 
* 50US TEX.—Plans for the bridge 
across fouston ship channel at the foot 


{ Main nave been submitted to the War 
, and approved and have also 


ss ed by the Railroad Commissicn. 
It is ex d they will be submitted to the 
City C | soon. The new bridge will cost 
approx ly $225,000. It will be about 
1,600 f length with a driveway 43 ft. 
wide @ room for two street car tracks. 
Two si iiks six ft. wide are also included 
in the 6. 

BRA TEX.—The Commissioners’ Court 
has let tract for a bridge across the San 
Saba the town of Voca to the MIS- 


SOURI . RIDGE CO., of St. Louis, at about 


bridge across Deep Creek will be 


built the town of Mercury, this con- 
tract ing to the WEATHERFORD 
BRIDG! CO. Work on both bridges will 
begin once. 


DALL.‘S, TEX.—The Municipal Commis- 


sioners have adopted the plans of J. M. 


Presto: ity Engr., for a steel reinforced- 
concret. bridge to be constructed across Tur- 
tle Cr on Cedar Springs Ave., UU-ft. span. 
Estimat:d cost, $7,000. 


HARL!|NGEN, TEX.—The Commissioners 


Court, Lrownsville, on March 4, awarded 


contrat for constructing a steel wagon 
bridge over the Arroyo Colorado to the OT- 
TUMWA BRIDGE CO., of Houston, at 
$15,000. 


TULSA, OKLA.—The city has voted $20,000 


of bonds for comstructing, extending and 
maintaining viaducts and bridges, etc. John 
0. Mitchell is Mayor. 


MUSKOGEB, OKLA.—Bids will be received 
the Board of County Commissioners, 


Muskogee, J. J. Brotherton, Chn., until 
March 28 for constructing a 16U-ft. steel 
bridge over Dirdnie Creek, near Webbers 
Falls. 


MEEKER, COLO.—Bids are asked until 


March 26 by C. W. Comstock, State Engr., 
Denver, for construction of steel bridge 
across White River. 


*SNOHOMISH, WASH.—We are officially 


advised that bids were received as follows 
on March 14 by the Board of County Com- 
missioners of Snohomish County for the con- 
struction of a steel swing span over the 
Snohomish River’ at Snohomish. The work 
consists of a 280-ft. steel span, 20-ft, road- 
way, and two 6-ft. sidewalks, on concrete 
center pier and concrete abutments: (a) 
Plan A, (b) Plan B: John F. Birney is 
County Engr., Everett, Wash.: Everett 
Construction Co., Everett, Wash., (a) $63,- 
357, (b) $67,687; Minneapolis Steel & 
Machinery Co., Minneapolis, Minn., (a) 
$55,729, (b) $59,217 ; International 
Contract Co., “ae Wash., (a) 
$56,984, (b) $58,861; Pearson Construction 


Inc., Seattle, (a) Ae 951 bel 900 287 


Cowlitz Bridge Go., $63, ) $66,- 
783; Lance $80 ‘Peters, Inc., Bol, o) (a) 
$79,220, (b) $86. American Pile Driving 
Co., Everett, a) #4 3 924; Puget 
Sound Bridge & Co., Seattle, (a) 
$64,025, (b) $71 72. “Tne bid of the foe: 
ican Pile Driving Co. for Pian B, at $61,- 
924, was accepted, but award of contract 
was put off for two weeks. 


COMAS, WASH.—Bids were opened on 


March 1 by the County ag peor Van- 
couver, for constructing a 200-ft. stee’ Boge y) 
over Washougal River, between 


Camas a 
Washougal. The bid of i Columbia Bridge 


Co., of Portland, Ore., has been reco: 
ed for acceptance, to be acted on at at the 


= 
meeting at the following prices. be a 
steel superstructure, ’ 


870 cu. yds. concrete piers ae ae wl 


above $10, or below $3; steel oat ee piers, 
.25. Fred 


. Bailey is County Buse va! Vancouver. 


KALAMA, WASH.—The HURLEY-MASON 
of Tacoma, has been ag oy — 


tract for the conerete work in the br 

and culverts along the line of the ion 
track between ba gg and Kalama, on the 
Northern Pacific Ry. W. L. Darling is Ch. 


Engr. Work is tc be started immediately 
Aggregate 


and to be finished in November. 
of contract, about $300,000. 


PASADENA, CAL.—Preliminary plans and 


estimates have been prepared for the con- 


srectiea ofa of over the Arroyo Seco. 
W. Knight is Chn. Bridge Com. 
Peli. CAL.—The citizens have 


ted to teabe Goan of bonds for con- 
“rusting a concrete viaduct on Oakland 


OS ANG CAL.—The County High- 
1y Commission submitted to the Board 
supervisors plans tions for 
bridges and culverts on the Bassett-Po- 
a road. A seinfoneed bri 
ft. long is planned for Cany: 
r Bagle Two included 


bridges are 
‘he improvement of the Whittier Road 
n Los es to East Whittier. 


ELPH, ONT.—Bids are asked until 
, March 26, by James Hutcheon, Engr., 
the construction of a concrete arch 
se of three spans of 33 ft. each over 
d River, three miles north of here. 


LAD , ONT.—Bids are asked by J. 
Smith, Lig A nti aa 2 1 
‘s, and 10 a. m., April 4, for an 





MINITONAS, MAN.—Bids will be received 
until March 30, at Minitonas, for a 90 
steel Pratt truss bridge. 
shore spans will be built by the municipal- 
ity. The bridge is to be built on the Woody 
River, about three-quarters of a mile south 

Bowsman station, C. N. 
be seen at the Department of Public 
Winnipeg, or at office of E. Wid- 
meyer, Secy.-Treas., Minitonas. 


BOSTON, MASS.—A 
be used for banking purposes, 
at 70 Devonshire St. 
by Shepley, Rutan & Coolidge, Archs., 

t 


2-story building, 


Plans have been made 


weeks, to begin razing the buildings now on 
the site. The bank has been designed for the 
use of a single banking firm. 
will be complete and in keeping with the 
general scheme adopted by many of the 
There will be four large 
with the main entrance 
in the middle, on each side of which will be 
large plate-glass windows. i 
there will be three small .balconies, 
windows, while the upper portion will have 


trust companies. 
pillars in the front, 


construction will be light stone and terra 
will be a central 
which wil! afford both light and air. 
will be a directors’ room and four or five 
in addition to a general 
room on the ground floor, and a basement 
In the gallery on the 
second floor there will also be a room for 
The building will also 


cotta, and there 


for a delivery room. 


@ number of clerks. 
have a large private vault. 

CAMBRIDGE, MASS.—The Trustees of the 
Andover Theological Seminary, at their last 
adopted the plans of 
Allen & Collens, Archs., 1170 Broadway, New 
York, for the seminary buildings, which are 
to be erected on the Norton estate, between 
and Divinity Pl., 
The site connects directly with that of the 
Harvard Divinity School, 
that the two schools shall work in conjunc- 
The library of the divinity school will 
probably be transferred to the new library of 
the theological seminary. 
occupy the two southerly features of the 
group. The south wing will contain the stack 
and service-rooms, while the low connecting 
building ——— the administration build- 
ing with the stack-room will be devoted to 
the theological reference library. 
brary is primarily designed for 200,000 vol- 
umes, but the stack wing is so placed that 
it can be extended indefinitely in the direc- 
tion of the Harvard Divinity School to ac- 
commodate additional volumes. 
ence hall, occupying the low 1-story build- 

a trussed timber roof in old 
“The administration building, 
which occupies the center of the future 
group, will have a low Gothic tower rising 
above the main entrance. 
is to be for class rooms, all connected by a 
cloister which will run along the weetetty 
face of the building. This cloister will open 
directly upon a terrace which affords an out- 
look toward the Harvard buildings. 
intended that the quadrangle thus formed 
should finally be inclosed, or partially in- 
closed, by the erection of other buildings. 
As soon as the growth of the seminary re- 
quires a dormitory a wing will be added 
on the north end of the group to correspond 
with the present stack-room wing. This will 
balance the front of the facade, which is 
now finished, toward the north with a com- 
This room will be a high-tim- 
bered hall with large fireplaces and designed 
as a recreation and meeting place for the 
It will form the connecting link 
between the dormitory and the administration 
. The second floor of the adminis- 
tration building will have a 
In addition there are to be several pro- 
essors’ and administrative rooms on this 
of this building and 
— Baa tower floors will be given over 

1 dormitory purposes. 
puilaines will be of stone — reg 
trimmings. 


estimates are received. 
be completed by next spring, 
‘or the second term of the 


semiannual meeting, 


and it is intended 


The library will 


*FORT STRONG 
MASS. a are nee 8 by Capt. A. 


April 10, for the “cc otruc- 
on, plumbing, heating, electric wiring and 
xtures of the follewi 


set officers’ quarters, one double set N. C. 
oe quarters, one quartermaster’s 


PAWTUCKET, R. L—The contract for S 

construction of an extension to the U. 

~ gp Se at Pawtucket, 
James Knox Taylor, Su- 


ne1oe Ps patldiie. * 8: 
Time to complete, 


CONN.—From a number of 
dormitory plans "submitted in competition the 
committee in charge of the Wright Memorial, 
to be erected at Yale ye 

by the firm 


drich, 4 East 39th St. New 
ttee was appointed by the 
Alumni meeting at com- 
it, June, 1909, to devise and pro- 


Chairman of the 


NEW YORK, N, Y.—CHARLES A. COWEN 


& CO., 1123 Broadway, have secured the gen- 


eral contract to erect the 4-story addiuion, 
6S x 75 {t., to the department slore at the 
northwest corner of Sixth Ave. ana IStn St., 
for Greenhut & Co. Estimated cost, $15,Vvu. 
Buchman & Fox, Fi East Sith St. are 
Archs. 

George Considine has taken a lease for 
63 years on the property running from 
147 to 151 West 43d St., adjoining the 
Hotel Cadillac, and will erect a 6-story hotel 
there which he will call the New Metropole, 
it is stated. The buildings on the property 
will be torn down May 1 and the hotel 
will be completed by Oct. 1. The hotel 
and fturnishings will cost $250,000. Tuhere 
will be 75 rooms for guests. The first floor 
will be devoted to a restaurant, cafe and the 
hotel offices. 

The HEDDEN CONSTRUCTION co., 1 
Madison Ave., bas secured the general con- 
tract to erect a j2-story addition to ine 
building of the Automobile Ciub of America 
Ul x Uv ft. Cost, $210,000. C. P. H. Gilbert, 
1123 Broadway, is Arch. WALKER « 
CHAMBERS, 5U East 2Uth St, have th« 
steam heating contract. 

DVUench & Yost, Archs., 289 Fourth 
Ave., have filed plans for the Germania Life 
insurance Co. for the proposed 2U-story office 
building to be erected for the company at the 
northeast corner of Fourth Ave. and i7th Si., 
south of the proposed 2ZU-story building on 
the site of the old Clarendon Hotel. Tie 
building will be the French Renaissance de- 
sign, with a tall mansard containing the top 
four floors, and will be of brick and granite, 
having an avenue frontage of Sv ft. and a 
frontage of 115 ft. im the street. It will be 
281 ft. high, finished with a decorative ba! 
cony running along the third story, and mas 
sive pillars supporting clustered lamps at 
the entrance. The building is to cost $1,- 
000,000. 


NEW YORK, N. Y.—Plans have been filed 
for a 12-story mercantile building, to ove 
erected at a cost of $400,00U at 1U and is 
West 22d St., running through to 15 and li 
East 21st St, for the Building & Engineer- 
ing Co. William H. Birkmire, $00 Broadway, 
is Pres. and Arch. 

Moore & Landsiedel, Archs., Third Ave 
and i4Sth St., will have plams ready by 
March 28 for 13 4-story brick tenements to 
cost a total of $2,605,000. Three will be at 
the northeast corner of 179th St. and Daly 
Ave., three at the northeast corner of 179th 
St. and Vyse Ave., three at the northwest 
corner of 179th St. and Vyse Ave., four 
on the north side of 17¥th St., 83.22 ft. west 
ot Vyse Ave., all will be 37.6 x 67 ft. and 
will have steam heat, electric light, and all 
modern improvements. Barry Bros., 238v4 
Third Ave., are the owners and will handle 
the entire contract. Work will proceed at 
once. 

Plans have been filed for a 6-story apart 
ment house, to be erected at a cost of $175,- 
000, from designs by F. M. Wright, 48) 
Fifth Ave., Arch., for the Mutual Apartment 
Co., of which Frank Kling is Pres., at the 
northeast corner of Wadsworth Ave. and 
180th St. 

A 12-story loft and store building is to be 
erected at 150 to 154 West 22d St., from ,de- 
signs by Browne & Almiroty, 3 West 2th 
St., Archs., for the Marmac Construction | Co. 
The cost will be $225 


NEW YORK, N. Y.—Bids are asked by C. 
B. J. Snyder, Supt. School Bidgs., Dept. of 
Education, until 3.30 p. m., April 4, for the 
general construction, etc., of new Public 
School No. 167, on Hastern Parkway, Sche- 
nectady Ave. and Lincoln Pl., Boro. of 
Brooklyn. 


NEW YORK, N. Y.—WELLS BROS., 160 
Fifth Ave., have secured the general con- 
tract to erect the proposed 12-story phy- 
sicians’ building, 60 x 86 ft., at 40-44 Mast 
4ist St, for S. M. Warner, 79 Wall St. 
Estimated cost, $300,000. Israels & Harder, 
31 West 3ist St., are Archs. 

The M. R. L. Building Co., S. Levy, Pres., 
has filed plans for two 8-story brick apart- 
ments to be built on the north side of 99th 
St., 200 ft. west of West End Ave. They 
will cost $400,000 and will be built from 
plans by G. F. Pelham, Arch., 507 Fifth 
Ave. 

Pians are being prepared by Chester Hewes 
Kirk, Arch., 1133 Broadway, for a 12-story 
lott. building to cover the plot 75 x 98.9 ft., 
at 5, West 37th St. Operations will 
not be caen before July 1. The building 
contract has been awarded to the GEORGE 
A. FULLER CO., Fiatiron Bldg. 

Plans have been prepared by Rouse & 
Goldstone, 12 West 32d St., for a 12-story 
elevator apartment house, 140 x 100 x 112 
ft., to be erected by the Highwood Realty & 
Construction Co., Julius einstein, Pres., 
at the north corner of Riverside Drive and 
99th St. on the former Furniss estate. The 
facade will consist of limestone, light brick 
and terra cotta. The estimated cost is 


NEW YORK, N. Y.—We are officially ad- 
vised that the Charles F. Noyes Co., 92 
William St., has perfected the financial ar- 
rangements for the construction of a 16-story 
office building to be erected at 51 to 57 Joha 
St., mortheast corner of Dutch St. The 
building will be erected , the Underwriters’ 
oe - comprising J. G. Hilliard and 
John A — ae & Stokes, 100 Will- 
iam 8t., are s. The lower stories will 
be of iain — the upper portion of 
light brick faced with terra cotta trimmings, 
surmounted with a Spanish tiled roof. There 
will be four high-speed electric elevators. 
The cost will be about ee oe The struc- 
ture will cover an area of 7,200 sq. ft., 
having a frontage of 81 ft. on John St. and 
87 ft. on Duteh St. By reason of the 6-story 
Golden Hill ilding on the east, the new 
building will ve light on all four sides on 
t fl Contracts probably 


The Willie Construction Co., 1839 Harri- 
son Ave., will erect a 10- elevator 
apartment house, covering a plot 105.81 x ir- 

regular, at the southeast corner of Riverside 
Drive and 156th St., to cost about 000. 
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NIAGARA FALLS, N. Y.—Plans are being 
prepared for a 30U0-rcom hotel, of fireproof 
construction, four stories in height, to re- 
place the old Cataract House. A large con- 
vention hall, ball room, roof garden and 
high cbservation tower will be features. The 
new hotel will cost $500,000. 

BUFFALO, N. Y.—The Alling & Corey Ce., 
225 Washington St. is having plans pre 
pared for a t-story and basement paper 
warehouse, 60 x 150 ft, with a wing, 38U x 
130 ft., which it will erect at Elm and 

North Division Sts. Geo. Alling is Pres., 
Rochester, N. Y. 

Esenwein & Johnson, Archs., 777 Ellicott 
Square Bidg., have prepared revised plans 
and are receiving bids for a theater, 80 x 
160 ft., at Genesee and Pear! St for the 


. 


Shea Amusement Co. M. Shea is Presa. 
Cost, $60,000. 
Plans are being prepared by Williams 


Lansing, 371 Pearl St., Arch., for the Man 
agers of the Children’s Hospital for a con- 


tagious disease pavilion, to cost approxi- 
mately $30,000. and for a nurses’ home to 
cust $45,000, to be crected adjoining the 
Children's Hospital on Goodrich St. The 


site has been acquired, but only a portion of 
the funds for the buildings have as yet 
been provided for. 


JAMESTOWN, N. Y.—Bethune, Bethune & 
Fuchs, Archs., 215 Franklin St.. Buffalo, are 
preparing plans for a fireproof hotel, 2560 x 


12U ft., six stories, to be erected at the 
corner of Cherry and Third Sts Estimated 
cost, $400,000. It is to replace the Sherman 
House, which was destroyed by fire recently 
Charles Samuels, owner; Geo. F. Hurlbert, 
lessee, Jamestown, 

SCHENECTADY, N. Y.—An ordinance has 
been passed by the Schenectady Common 
Council authorizing the bonding of the city 
to the amount of $300,000. rhe proceeds 
will be used for the erection of a 12-room 
school building on Union St.; the erection 
of a building to be used as an annex to tho 
High School; and for the construction of an 
additional story on the Albany St. school. 

*BAYONNE, N. J.—Bids are asked by the 
Board of Education of the City of Bayonne, 
at the office of the Board of Hducation, Ave- 
nue C and 26th St., Bayonne, N. J., until 
8.30 p. m., April 14, for all labor and mate- 
rial necessary for the construction of Public 
School Building No. 11, between West 23d 
and West 24th Sts., in the City of Bayonne, 
N, J., and in accordance with plans and 
Specifications at the office of Robert C 
Hutchinson, Arch., 126 Liberty St., New 
York. Also for all labor and materials nec 
essary for the construction of Publie School 
No. 12, between West Tenth and West Elev- 
enth Sts., in the City of Bayonne, N. J., and 
in accordance with plans and specifications 
by S. E. Gage and Donald G. Anderson, 
Archs., 3 Union Sq., New York. Plans for 
both buildings may be seen at the office of 
W. J. Tomlin, Secy., Avenue C and 26th 
St., Bayonne, N. J. 

NEWARK, N. J.—The members of the 
Forest Hill Presbyterian Church at High- 
land Ave. and Heeler Parkway are con- 
sidering the erection of a $50,000 church. 

OCEAN GROVE, N. J.—Ground has been 
broken for the proposed $40,000 hotel which 
the Ocean Grove Camp Meeting Associatiou 
is to erect at the corner of Main and Central 
Aves., Ocean Grove. The structure will be 
ready for occupancy this summer. 

PHILADELPHIA, PA.—A. RAYMOND 
RAFF, 1635 Thompson St., has submitted 
the lowest bid’of about $90,000 and has been 
awarded the contract for the erection of the 
Nixon Theatre, to be erected on the west 
side of 42d St. south of Ludlow St., for. the 
Greater Philadelphia Realty Co. The John 
D. Allen Co., Betz Bidg., is Arch. 

Estimates are being taken by EB. F. Fon- 
der, Land Title Bidg., on plans for a 4-story 
apartment house, 105 x 145 ft., to be built at 
the northwest corner of 44th and Walnut 
Sts., for Meyer Rosenstein. The building 
will contain 36 suites of housekeeping apart- 
ments of seven and eight rooms each. The 
cost will be about $150,000. Milligan & Web- 
ber are Archs., 520 Walnut St. 


WASHINGTON, PA.—Mowbray & Uffinger, 
56 Liberty St., New York, have completed 
plans for a 2- story bank, 60 x 130 ft., to be 
erected by the Citizens’ National Bank, at 
Washington, Pa., and to cost $200,000. 


PITTSBURG, PA.—Bids are asked by 
Capt. F. E. Phelps, Acting Q. M., Pittsburg, 
— March 30 for vepaite to eight build- 
ngs 


VANDERGRIFT, PA.—The DUQUESNE 
CONSTRUCTION CO., Bessemer Bidg., Pitts- 
burg, has been awarded a contract for the 
$50,000 church building to be _ erected 
by the Vandergrift Roman Catholic Parish. 
Ground will be broken this month. 


BUTLER, PA.—The Baltimore & Ohio 
R. R. Co. has completed plans and will be- 
in extensive improvements near Butler, 
a., to cost $80,000. The improvements pro- 
vide for the erection of a passenger station 
and for track elevation. ork wiii begin 
. once. A. M. Kinsman, Baltimore, ts Ch. 
ner. 


DANVILLE, VA.—The following bids were 
received by James Knox Taylor, Superv. 
of the Treasury Dept., Washington, 
D. C., on March “16, for the construction of 
an extension to ~ U. ‘ — building at 
Danville, Va.: hipps, Newpert 
News, Va., $54,220; ‘silent Seay, Petersburg. 
Va., $53,350; Richardson & Burgess, Wash- 
ington, D. C., $49,707; son L. Saunders, 
Clifton Forge, Va., one e H. Richardson 
Son, Hampton, 4.812; Neptune B, 
Smith New York, $2, 73. 


*RICHMOND, VA.—Bids were received by 
James Knox Taylor; Superv. Arch., Treasury 
Dept., Washington, D. C., on March 17, for 
the construction of the U. 8S. post- -office, 
court-house and custom-house at Richmond. 

The seatrect has been let ts J. HENRY 
a 106 Dover St., Baltimore, Md. 

ge ody oti for a steel frame structure 
168 x 140 ft., of granite exterior and with 
slag roofing. The structure will’ on Main 
St, near Tenth and Bank Sts. 
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RICHMOND, VA.—Plans are being A aa 
pared by the firm of Dimmock & Lee, 

Bank Bidg., for a 14-story steel and concrete 
office building, to stand on Main St., east of 
the First National Bank, replacing four 1- 
story buildings on the north side of Main 
St., between Eleventh and Twelfth. The 
exact cost of the building has not yet been 
fixed, nor will the detailed drawings be 
ready to be filed in the office of the Building 
Inspector until April 1. The owner will be 
the Richmond Building Corporation, the 
building to be erected for general office pur- 
pooes. 

CLARKSBURG, W. VA.—E. E. Pruitt, 
Arch., Y. M. C. A. Bldg., Columbus, Ohio, 
has been retained by the Masonic Lodge at 
Clarksburg to prepare plans for a Masonic 
Temple to cost $60,000. It is to be cof brick, 
three stories in height, and besides a lodge 
room there will be billiard rooms, ladies’ 
parlors, reception room, committee room, 
etc. It will be heated by steam. 

CONCORD, N. C.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
April 19, for the construction (inciuding 
plumbing, heating apparatus, electric con- 
duits and wiring) of the U. S. post-office at 
Concord. 

FORT DADE (Egmont post-office), FLA.— 
We are officially advised that bids were re- 
ceived on March 12 by the Constructing 
Q. M. for constructing a double company 
storehouse at this post. The lowest bid 
was submitted by W. M. Baxter, of Braden- 
town, Fla. 

INVERNESS, FLA.—We are officially ad- 
vised that Masonic Lodge Citrus, No. 118, 
decided to build a 3-story temple, 64 x 90 ft. 
Plans have been adopted but date of contract 


‘ has not yet been fixed, 


Bids are asked by the Citrus County 
Commisioners until noon, April 4 for a 
county jail. W. B. Talley, Jacksonville, Fia., 
ts Arch. 

SHREVEPORT, LA.—We are officially ad- 
vised that a joint freight and passenger ter- 
minal is to be built here by the St. Louis 
Southwestern Ry. Co. Cost, about $40,000. 
J. 8. Berry is Supt. of Bridges and Bidgs., 
Tyler, Tex. 

Commercial National Bank of Shreveport 
has purchased property at corner of Texas 
and Market Sts. and will erect a 10-story 
bank and office building of steel and con- 
erete at a cost of about $250,000. Peter 
Youree, Pres., has announced that this will 
not interfere with plans for the proposed 


hotel on opposite corner to cost between 
$200,000 and $300,000, which is to be financed 
by him, and which was noted on March 3. 
COLUMBUS, OHIO.—The plans will be 
ready soon for a $40,000 stable to be built 
by the Columbus Garbage Department at the 
garbage disposal plant. Henry Maetzel is 


City Engr. 

Marriot & Hayden, Hayden Bidg., are 
drawing plans and specifications for an au- 
ditorium and exhibition hall to be erected 
on the site of the Columbus Auditorium 
West Goodale St., which recently collapsed 
under .the weight of snow. 


CLEVELAND, OHIO.—Hubbell & Benes, 
Archs., Citizens Bldg., will draw the plans 
for a central Y. M. C. A. building. The de- 
cision was reached at a meeting of the as- 
sociation Building Committee March 8, The 
Building Committee appointed by the Board 
of Trustees to erect the building consists of 
Charles E. Adams, Chn., Ambrose Swasey, 
H. A. Sherwin, John L. Severance, E. H 
Baker, F. G. Smith and F. 8. McGowan. 

YOUNGSTOWN, OHIO. — Albert Kahn, 
Arch., Trussed Concrete Bldg., Detroit, has 
let the structural iron contract for the pro- 
posed 10-story and basement bank build- 
ing, 50 x &0 ft.. for the Mahoning National 
Bank, of Youngstown, to the FOREST CITY 
STEEL & IRON WORKS, of Cleveland, 
Ohio. 


COLUMBUS, OHIO.—We are officially ad- 
vised that the bids received for erection of 
the West Broad St. and the Heyl Ave. 
schools were rejected by the Columbus 
Board of Education at a recent meeting. 
These contracts will be readvertised. H. P. 
Judd is Clerk. A complete list of bids was 
given last week. 

CHICAGO, OHIO.—The Baltimore & Ohio 
R, R. Co. has awarded a contract for the 
construction ef a freight terminal at Chi- 
cago Junction, Ohio, on the main line 2 
the Chicago division. The improveweur 
will cost $1,500,000. It includes a gravity, 
or “hump,” classification yard having a ca- 
pacity of 3,900 cars, with necessary yard 
= scales, etc., and a reservoir of 

90,000,000 gallons capacity. perhaps the 
prae ever built for railroad ase. The 
freight terminals will contain receiving and 
classification yards for eastbound and west- 
bound traffic, the capacity cf the former 
being 2,000 cars and the latter 1,900 cars. 
Tt is estimated that 95,000 cu yds. of ez- 
eavation and 4,500 cu. yds. of concrete will 
be necessary in constructing the terminal. 
The contract har becn awarded to the ROB- 
ERT GRACE CO., of Cleveland, Oa ». Work 
will be started at once. 

TERRE HAUTE, IND.—The School Board 
has decided tc ask for bids for the con- 
struction and equipment of a second high 


.school building on the North Side. 


INDIANAPOLIS, IND.—We are officially 
advised that the Indianapolis Union Ry. Co. 
has ordered plans for remodeling and en- 
larging Union Station. Bids will be in order 
soon. Estimated cost, $75,000. D. A. Bohlen 
& Son, = Majestic Bidg., Indianapolis, are 
Archs. J. Landers is Engr. M. W. 

The city has taken steps toward the erec- 
tion and equipment of a $1,000,000 city hos- 
pital building. 

The Trustees of the Grace Cathedral, Cen- 
tral and 16th Sts., will erect a $50,000 
structure this spring. This building will 
have a 90-ft. tower. Alfred Grindle, Amer- 
ican Central Life Bldg., is Arch. 

Brubaker & Stearns, Archs., 23 North 
Pennsylvania Ave., have been employed to 
make the plans and receive bids for the 
erection of a county house in Clay County. 








LA FAYETTE, IND.—Bids are asked by 
the Commissioners of Kosciusky County, at 
Warsaw, Ind., until April 15, ‘or the erec- 
tion of a cottage at the State Soldiers’ 
Home, near La Fayette. 

KOKOMO, IND.—The ‘contract for the Ko- 
komo Y. M. C. A. building has been award- 
ed to MOORE & DANNER, at $86,000. The 
contracts for equipments and lighting is 
yet to be let. 

LOGANSPORT, IND.—A site has been pur- 
chased on which the Fort Wayne & Wabash 
Valley Traction Co., cf Fort Wayne, will 
construct a $50,000 passenger and freight 
station. 

DELPHI, IND.—The Commissioners of 
Carroll County will receive bids for the 
construction of a county infirmary. 

*GREENCASTLE, IND.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
April 20, for the construction (including 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring) of the U. 8. 
post-office at Greencastle, Ind. 


DETROIT, MICH.—The following contracts 
have been awarded by the Board of Educa- 
tion, William J. Lee, Secy., 30 Broadway, 
Detroit, and Malcomson & Higginbothom, 
Archs., 404 Moffat Bldg., for the Clippert 
School, two stories and basement, 145 x 97 
ft., to cost $68,000: Structural iron work 
to H. B. LEWIS, 45-57 Joseph Campeau 
Ave.; masonry to W. H. TRAVIS, 335 Fifth 
St.; carpentry to L. H. LEVERENS CO., 
1131 Bellevue Ave.; slate roofing to AMER- 
ICAN ROOFING CO., 634 Beaufait Ave. ; 
blower heating system to YOUNG BROS.. 
313 Franklin St.; plumbing to BURNS & 
WILLARD, 2203 Fort St., West; electric 
work to McCLEARY-HARMON co., 423 
Stevens Bldg. 

The following contracts have been let for 
the Nichols School, 150 x 95 ft.. and to cost 

68,000, Structural iron work to H. 
LEWIS, 45-57 Joseph Campeau Ave. ; ma- 
sonry to FRANK N. COOPER, Penubscot 
Bidg.; carpentry to L. H. LEVERENS CoO., 
1131 Bellevue Ave.; blower heating system 
to JACOB ZERGA, 78 Larned St.; plumb- 
ing to O'CONNOR BROS., Penobscot Bldg. ; 
electric work to McCLEARY-HARMON CO., 
423 Stevens Bidg. 

Donaldson & Meier, Archs., Penobscot 
Bldg., Detroit, are preparing plans and 
specifications for a 2-story and basement 
bank building for the Peoples’ State Bank, 
Fort and Shelby Sts., Detroit. The proposed 
bank is to be located at Woodward Ave. and 
North Grand Boulevard. 

Varney, Winter & Varney, Archs., 58-62 
Equity Bldg., Detroit, are taking figures on 
a 3-story and basement stcre building, lo- 
cated at Grand River Ave. and Washing- 
ton Boulevard, Detroit. for P. N. Doty, of 
Grand Rapids, Mich. Stock brick, Bedford 
cut stone, composition roof, galvanized irun 
cornice and structural iron work will be 
used in construction. 

Rogers & MacFarlane, Archs., 1310 Penob- 
scot Bldg., Detroit, are taking figures on a 
sixth and seventh story addition and for 
remodeling the old building, 60 x 100 ft., for 
Newton Annis Co., 237-41 Woodward Ave., 
Detroit. Press and stock brick, Bedford 
cut stone, composition roof and structural 
iron will be used in construction. 

The Wabash R. R. Co. will erect, in early 
spring, a freight house at the foot of Ferd- 


inand Ave., Detroit. John S. Sim is Supt., 
204 Fort St., Detroit. 
KALAMAZOO, MICH.—John H. Burke, 


Secy. of Arcade Co., of Kalamazoo, Mich., 
will let contracts soon for the materials 
to be used in the construction of the pro- 
posed Burdick Hotel and Burke Office 


Building. Both buildings will be fireproof, 
of steel, concrete, terra cotta and stone 
construction. The hotel will be eleven 


sturies high, 83 x 132 ft., with an L 32 x 60 
ft. The office building will be eight stories, 
50 x 132 ft. 

ANN ARBOR, MICH.—H. W. Pipp, Arch.. 
Ann Arbor, Mich., is preparing plans and 
specifications for a residence, with three 
stories and basement, 80 x 80 ft., for C. N. 
Lockwood, of Ann Arbor, Mich. Paving 
brick, brick veneer and stucco are to be 
used in construction. Cost, about $40,000. 


CHICAGO, ILL.—A high school building, 
to cost $100,000, is to be erected in Auscin 
on the property, 150 x 178 ft., at the norti- 
west corner of Central Ave. and Washington 
Boulevard, by St. Patrick’s Academy. The 
bvilding will be fireproof, five stories and 
basement. One feature will be an audi- 
torium, occupying the first and second floors 
of the south wing. 

CHICAGO, ILL.—The first of the branch 
libraries to be built by the Public Library 
Board, as outlined in the new plans for 
enlarging the influence of that institution, 
will be erected in Englewood, at the north- 
east corner of Normal Boulevard and 62d 
St. On a plot of ground fronting 120 ft. 
on the boulevard and with a depth of 90 
ft. on 62d St., a building costing $50,000 
will be erected. The library will be known 
as the Hiram Kelly branch, and it will em- 

y, on a reduced scale, all of the facili- 
ties of the central institution. It will have 
two stories. 

MILWAUKEE, WIS.—Edward Schuster & 
Co., department store owners, Third St. and 
Garfield Ave. and Eleventh and Winnebago 
Sts., have commissioned Brust & Philipp, 
Archs., 82 Wisconsin St., to prepare plans 
and specifications for a 3-story business 
block to be erected at northwest corner 
Twelfth and Vliet Sts., of reinforced-con- 
erete construction, 100 x 120 ft. Estimated 
cost, $200, 

ST. PAUL, MINN.—The Golden Rule De- 
partment Store, Seventh and Robert Sts., 
will build a 4-story addition > of pressed 
brick and cut stone, according to plans of 
Cc. H. Johnston, 715 Manhattan Bldg., Arch. 
The contract has been let to the ST. Shy 
BUILDING CO., 460 Rice St. Cost, $100 

Reed & Stem, Endicott Bidg., Archs.. oo 
preparing plans for a 9-stery pressed brick 
and cut stone fireproof addition for the 
West Publishing Co., law book publishers, 





on rd St. near np ee —_ St. The onl 
ing 7 have steam hea ting, electric | 
ae Oe electric elevators. Cost, $250, 
H. Davidson, city, has awarded the 
contract for adding three stories to the 13- 
pe! | Pioneer Press cee pe the GEORGE 
J. GRANT CONSTRUCTION CO., 709 New 
York Life — Plans were prepared 
S. S. Beman, Arcn., Fine Arts Bidg.. 
Chicago, Ill. The addition will be built of 
reinforced concrete fireproof construction 
and four new electric »assenger elevators 
will be installed. The improvement will 
cost $187,000. 

ST. PAUL, MINN.—Clarence H. Johnston, 
Arch., Manhattan Bidg., St. Paul, has pre- 
pared plans for the basement of the service 
building to be erected at the city and county 
hospital. “4 will be 135 x 85 ft., with brick 
exterior. A portion of the intericr will be 
lined with brick and there will be steam 
heat, electric wiring and lighting. The 
building will be used for a boiler room, cold 
storage and stack house and will be equipped 
with boilers, engines, tanks, pumps, econo- 
mizers and other machinery. 

ST. PETER,* MINN.—Plans are being pre- 
pared by C. H. Johnston for the detention 
hospital at St. Peter, Minn. This will be 
3-story, 182 x 37 ft., with wings, of brick 
exterior with cut stone, slate roof, hard wall 
plaster, hardwood interior finish and floors, 
with Kasota stone floors and wainscoting in 
the toilet rooms and plumbing. Heat and 
light will be furnished from central plants. 

NORTHFIELD, MINN.—Plans are being 
prepared by Kinney & Jogerst, Archs., for a 
4-room addition to one of the graded schools 
at Northfield, Minn. It will be of brick, 80 
x 24 ft., 2-story and basement hardwood 
interior finish and floors, plumbing, steam 
heat, mechanical ventilation, blackboards, 
electric wiring and bells. The first floor 
will be of reinforced concrete covered by 
wood. Cost, $70,000. 

FARIBAULT, MINN.—Plans have been 
prepared by Clarence H. Johnston, Arch., 
Manhattan Bidg., St. Paul, for a working 
girls’ cottage to be erected at the State 
School for Feeble-Minded at Faribault. It 
will be 3-story, 122 x 35 ft., exterior of con- 
crete, with the roof. The building will have 
hardwood floors, but there will be no finish 
except the floor and window frames, which 
will be hardwood. The toilet rooms will have 
Kasota stone floors and wainscoting and 
there will be plumbing. Heat and light will 
be supplied from a central plant. As much 
of the construction work as possible will be 
done by inmates of the institution. 

*ROCHESTER, MINN.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treas- 
ury Dept., Washington, D. C., until 3 p. m., 
April 26, for the construction (including 
plumbing, gas piping, heating apparatus, 
electric conduits and wiring) of the U. S. 
post-office at Rochester, Minn. 


KANSAS CITY, KAN.—Bids are asked by 
James Knox Taylor, Superv. Arch., Treasury 
Dept., Washington, D. C., until 3 p. m., 
April 25, for the extension, etc., except ele- 
vator (including plumbing, gas piping, heat- 
ing apparatus, electric conduits and wir- 
ing) of the U. S. post-office at Kansas City, 
Kan. 

LAWRENCE, KAN.—Plans ~~ ay admin- 
istration building, which is to t $250,000, 
for the University of eater Saen been 
completed. They were prepared by Prof. W. 
A. Griffith of the Dept. of Drawing and 
Painting at Topeka, Kan.; Prof. W. A. Mc- 
Ardle, Lecturer on Architecture, and the 
State Architect. The architectural style of 
the new building will be classical Renais- 
sance. Its principal dimensions are: 
Length, 480 ft.; width of _ ‘s, 170 ft. The 
central section is 130 ft. x ft., and the 
smaller sections on each ‘side are 65 x 65 
ft. The wings will be three stories, the 
central section four stories and the inter- 
mediate sections two stories in height. There 
will be a rotunda at the center of the build- 
ing. This will be 60 ft. in diameter and 
_ extend through the entire four stories. 

is to be lighted through the flat. dome. 

The present appropriation of $125,000 will be 
used to construct the east wing of the 
building. Excavation work has already be- 
gun, and when the good weather comes the 
work will be pushed to completion. It is 
planned that the remaining wing dnd the 
central part will be built in the succeeding 
two years. 

LANDER, WYO.—Bids are asked by James 
Knox Taylor, Superv. Arch., Treasury % 
Washington, D. C., until 3 p. m., May 2, 
the construction (including plumbing, oa 
piping, heating and ventilating apparatus, 
electric conduits and wiring and standard 
clock system) of the U. post-office at 
Lander, 

KANSAS CITY, MO.—A _ 12-story office 
structure is to replace the burned Rialto 
Building at the southwest corner of Ninth 
St. and Grand Ave. Albert Marty is owner 
of the site. Work on the building will begin 
just as soon as the architect finishes the 
plans. It is Mr. Marty’s intention to have 
it ready for occupancy within a year. The 
cost will be approximately ie eg It will 
face Grand Ave. and will be 96 x 115 ft. 


KANSAS CITY, MO.—A union terminal 


railroad station is to be erected here which © 


will cost nearly $6,000,000 for the building 
alone, according to the official estimates just 
announced by H. L. Harmon, Pres. of the 
Kansas City Terminal Co., and the entire 
cost of improvements, including tracks, other 
buildings and real estate, will be about five 
times that sum. The “Manufacturers’ Rec- 
ord” states that the plans of the company 
include a union passenger station, centrally 
located, between Wyan otte and Main Sts. 
and 2ist and 24th Sts., covering about 51 
acres, to contain at the outset 18 lel 
tracks, with space for six more, a total of 
24 tracks, capable of accommodating o~ 
trains simultaneously. Estimated cost 
station buildin exclusive of land and 
tracks, $5,700, The plans include a’ 
abcut 188 miles of main and industrial Ba 
road tracks, four local freight stations, pas- 
senger, freight and switching round- 
houses and shops, as well as union pas- 


The estimat: 


senger station. , 

iateatet, including real estat« » 98 Roy 
000, *D0ut $3). 
. i leted 


Construction should 
within “the next three years 
Part of the real estate has be: 
ordinance adopted by the Co; 
of the city of Kansas City an 
a city election, has been a: 
company, which is prepared 
struction as soon as the Coun 
Passed supplementary ordina 
certain streets and alleys ess, 
by the Terminal Company. T 
companies interested in the ter 
Santa Fe System, the Chicago 
Burlington, the St. Paul, the 
the Missouri, Kansas & Texas, 
Pacific, the Frisco, the Union p 
Wabash lines. 

ST. LOUIS, MO.—A_ who! 
ing, to cost $150,000, will be e 
50-ft. lot east of 1331 Washing 
James C. Crowdus, a Main S: 
chant. Mr. Crowdus purchased 
the Anette Realty Co., through 
Gerhart Real Estate Co. Th: 
begins 214 ft. west of 13th St., 









12, 


of 131 ft. to Lucas Ave. T! wholesal. 
building to be erected on the Will be 
under the control and manage “0 tae 
Weisels-Gerhart Real Estate Co 4 Nera 
Eighth St. — 


HOT SPRINGS, ARK.—The 
constructing an extension to the 
building at Hot Springs, Ark 
awarded to CECIL SAUNDERS 
Forge, Va., at $47,000; less fo; 
the time for com letion, $600; ; 
pipe coverings, $ >; Met amou 
Time for completion, Aug. 1, 191) 

GALVESTON, TEX.—The War 
Washington, D. C., has decided 
armory at Fort Creckem, west 
for the coast artillery compan 
Texas National Guard. The 
cost $75,000. 

*DENVER, COLO.—On March 
lowing bids were received by J» 
Taylor, Superv. Arch., Treasu:y 
Washington, D. C., for the construct 
cluding plumbing and drainage, of : 
post-office and court-house at Den 

John Gill & Son, 12 West 3ist 
York, $1,317,000 for Cherokee 1 
months; $1,310,000 for light gra) 
18 months ; 9,000 for endiana 
18 months; $1,249,000 for marb 
finish with limestone light | 
months ; $1,205,000 


al 


000 for granite ext 











ing with limestone light courts, 1S month. 


Thompson-Starrett Co., 
York, $1,483,000 Be! Colorado Yul 
24 months; $1,394,000 for New |! 
granite, 16 months; $1,044,000 for 


49 Wall s: 


limestone, 10 months; $1,409,000 fur 


exterior facing with limestone light 
24 months; ry 
facing with 


\ for granit exte 
limestone light courts 


months, 
James Stewart & Co., 30 Church St., Ne 
York 1,362,000 for marble, 26 b 


1,309, for granite, 17 months 





for Indiana limestone, 17 months; $1, 


000 for marble exterior facing w 
stone light courts, 
for granite exterior facing with 
light courts, 17 months. 
Hedden Construction Co., 


1 Madi 
New York, $1,321,182 


’ for Colorado 
marble, 20 months; $1,296,982 for gra: 


months ; 9,742 for Indiana lim: 
months ; 
$1,187,482 for granite exterior fa: 
limestone light courts, 18 months 
P. J. Carlin Construction Co., 16 
St., New York, 
ble, 18 months; 
granite, 18 months; $974,000 for 
limestone, 18 months; $1,280,000 {% 
okee marble exterior facing with | 
light courts, 18 months; $1,434,000 


th 


26 months; §1 


206,000 


mestone 


lite, 18 
ye, 1S 


1,251,182 for marble exterior fa 
ing with limestone light courts, 18 nu 


1onths 
ng witt 


East 23d 


,374,000 for Cherokee mar 
$1,262,000 for Mt. Airy 





n 
iT 


r Cher- 


imestone 


tor Mt 


Airy granite exterior facing with |imeston: 


light courts, 18 months. 


Brown. Co., 225 Fifth Ave., New 
mn 


York, $1,340,000 for Georgia ma 
hs ; -234,000 for 


$1,139,000 for granite exterior fac 
limestone light courts, 18 months: 
000 for Georgia marble, 20 months 
000 for Colorado Yule marble, 24 
$1,295,000 for Hallowell white gr 
months; $1,345,000 for colored 
granite, 20 months; $1,350,000 for 
marble exterior facing with limest: 
courts, 20 months; $1,345,000 for 
Yule marble exterior facing with 
light courts, 18 months; $1,199,500 
well white granite extericr facing w 


rble 


green granite, 18 
989,000 for Bedford limes! 
1,299,000 for marble exte: 
ing with limestone light courts, 15 : 


ne, 18 
or fac- 
ionths 
gz with 
$1,399,- 
$1,450,- 
months 
inite, 18 
waterly 
yeorgia 
one light 
‘olorado 
jestone 
Hallo- 
lime- 


1 
I 


stone light courts, 18 months; $1,240 for 


Columbia Westerly granite exterior facing 
with limestone light courts, 20 mon'is. 
Richard Heningham 1 Madison A\~.. \e¥ 
York, $1,347, for Georgia marie, » 
months ; $1,336, 419 for Concord gr ite, 24 
months ; $1,282,852 for marble exte: or fac 
ing with imestone light courts, 24 onths 
$1,207,024 for granite exterior faci:< with 
I‘mestone light courts; $996,828 for |ndiana 
sr co - 
A. H. Wiese, South Omaha, Neb. — 


000 for Cherokee marble, 30 months 


000 for granite, 20 months; $+") for 


Bedford limestone, 20 months; $1,°' 
st exterior facing with limest 
; $1,262,000 for granite eater’ 
wth I limestone light courts, 20 mo 
W. H. Maxwell, Tacoma, Wash.. 


) for 
light 
facing 


$76,200 


using eastern marble, 30 months | $364,200 


for granite, 18 months; Far " 
diana limestone, 18 months on os 
granite exterior facing with "limest 
courts, 18 months. 

Scund Construction Co., Seattle 
$1, 461 iB ier Colorado marble, 22 
He tor Concord granite, 20 

1, 8 tor Bedford limestone, 2 
75 for marble extericr fa: 


or In- 
i) for 
light 


Wash.. 
onths 
ionths ; 


light courts, 22 months; * 371,348 


granite exterior facing with 
1 courts, 20 


a Denver, Colo.. 
for granite, 30 months ; $906,675 


yestone 


$' 394,900 
r New 
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Se a, COLO.—Contract bas been 
the KENEFICK-QUIGLEY- 
HOFFMAN. ° CONSTRUCTION co., ver, 
Colo., for constructing the complete system 
of irrigation for the Colorado Scuthern Irri- 
gation Co., which By aggregate in cost ap- 
proximately $12,000,000. The work is lo- 
cated in the Gr 5,000,00 Canon City, and con- 
sists in part of 8; 000 cu. yds. of earth in 
dams; 7,000,000 cu. yds. earth, loose and 
solid Tock in canals; 6,000 lin. ft. tunnel; 
250,000 cu. ds. concrete in dams and 
canals; 1,250,000 lin. ft. sheet and bearing 
piles, and other items in connection there- 
with in like proportion. The company in- 
tends to sublet this work to responsible con- 
tractors as rapidly as it can be staked out 
by the engineers. On April 5 it will let at 
the office in Canon City all of the work 
which the engineers then have ready, aggre- 
gating approximately $2,000,000, and includ- 
ing grading, tunnels, masonry and other 
work. Full information, profiles and plans 
can be obtained at the office in Canon City 
after March 25, and arrangements will be 
made to have contractors shown’ over the 
work. No bids will be received, but con- 
tractors will be selected from those wanting 
work and prices will be agreed upon for the 
particular piece of work he may want. 

FORT BAYARD, N. MEX.—Bids are asked 
until 11 a. m., April 12, by Capt. 8S. P. Ves- 
tal, Constructing Q. M., U. 8. A., for com- 
plete construction of post water main, with 
installation of fire plug. 

TACOMA, WASH.—BERTELSON & SONS 
have secured the contract, it is reported, for 
laying water mains in Canal, River and 2i1st 
Sts., at $23,800. 

TOWNSEND, WASH.—Contract for the 
-construction of reservoir No. on Mor = 
Hint, has been awarded to COYNE & 8 
at $12,482, the work to be completed od 
months after commenced. 


HOOD RIVER, ORE.—Bonds for $90,000 
have been sold, for the construction of wa- 
ter-works to include 5% miles of wood_ pipe, 
concrete head-works basin, storage reser- 
voir in city, and ten miles of pipe in streets. 

PORTLAND, ORE.—Bids will be received 
by the Water Board until 4 p. m., April 1, 
for furnishing and delivering f. o. b. cars 
Portland the following materials, separately 
or collectively: Sleeves and valves—50 6-in 
by 6-in., 50 10-in. by 6-in., ten 10-in. by 8. 
in. ; ten 12-in. by 4-in. ; cast- iron gate boxes ; 
500 c.-i. boxes for gate valves; special cast- 
ings: 70,000 Ibs, c.-i. special castings, more 
or less for water mains of 10-in. or smaller 
in diameter. 

*PORTLAND, ORE.—Bids were _ received 
as follows by the Water Board, Frank T. 
Dodge, Supt., on March 8, for furnishing 
material and constructing steel conduit from 
headworks to Mt. Tabor (Bull Run Conduit 
No. 2), a total aproximate distance of 24 
miles, and consisting. of 52,915 lin. ft. of 
52-in. and 75,379 lin. ft. of 44-in. steel pipe 
and specials. SCHAW BATCHER CO. PIPE 
WORKS, Sacramento, Cal., $1,259,782 
(awarded contract); Grant, Smith & Co., 
Spokane, Wash., $1,297,105; Buehner So. 
Portland, Ore., (lock bar pipe), $1,821,7 
Pacific Construction Co., 16 Calitornte ‘Bt. 
San Francisco (lock bar pipe), $1,322 " 
James Black Masonry & Construction | Se: 
Seattle, Wash., and Wright Bidg., St. Louis, 
Mo., (lock bar or riveted pipe). 
Joseph Paquet & Co., Portland, (lock bar 
pipe), $1,423,009; Puget Sound Bridge & 

95 Yesler Way, Seattle, Wash.. 

Joseph Paquet & Co., Portland, 

International Contract Co.. New 

York Block, Seattle, Wash., $1,673,195. D. 
D. Clarke is Engr. Water Bd. 

SACRAMENTO, CAL.—The East Sacra- 
mento Water Co. has adopted plans and 
specifications for the construction of a ccn- 
crete tank of 90,000 gallons capacity. 


LOS ANGELES, CAL.—Bids will be re- 
ceived until March 28 by the Board of Wa- 
ter Commissioners for furnishing 2,079 tons 
standard bell and spigot and 23 tons hub 
and flange and c.-i. water pipe. 


MINIDOKA, IDAHO.—The Secretary of 
the Interior has approved a contract exe- 
cuted by Charles H. Paul, Project Engr. on 
the Minidoka project, Idaho, on behalf of 
the United States with the town of Heyburn 
providing for the furnishing of a water sup- 
ply to the town from the Government irri- 
gation system. The length of season during 
which water is to be furnished is from April 
15 to Oct. 15. Under the terms of the con- 
tract the town agrees to pay to the Recla- 

mation Service $1.50 per acre ft. 


*FORT ERIE, ONT.—Bids will be received 
by the Reeve and Council until 8 p. m., 
March 380, for furnishing the materials and 
eonstructing a system of water-works for 
the village. There will be required approxi- 
eo’ the following materials: 7. miles 
of 10, 8, 6 and 4-in. c.-i. pipe; 80 fire hy- 
drants; 62 gate valves; two combination gas 
and gasoline engines, or two motors and twe 
triplex power pumps; brick pumping sta- 
tion, stand-pipe, etc. Witmer & Brown are 
Engrs., Fort Erie. 


WESTON, ONT.—Bids are asked until 8 
p. m., April 18, by T. H. Taylor, Clk., for 
Contract B, pump house; Contract F. me- 
chanical water filters; Contract G, electrical- 
ly operated machinery. Willis Chipman, C. 
E., is Ch. Engr., 204 Mail Bidg., Toronto, 
Ont. 


HAMILTON, ONT.—The city will build 
new water mains. Estimated cost, $100,- 
000. A. F. McCaullum is City Engr. and 
Mgr. W.-Wks. 


CALGARY, ALTA.—Bids will be received 
until noon, May 1, by J. S. Dennis, Asst. to 
2nd Vice-President Canadian Pacific Ry. 
Co., Calgary, for all excavation required to 
complete the canal system in the eastern 
section of the company’s irrigation block in 

Alberta, amounting to about 25,000,000 cu. 
yds. of material. 

hg are asked until noon, April 1, by J. 

Dennis, Asst. to 2nd Vice-President, Can- 
ian Pacific Ry. Co., Calgary, for labor 
required to complete the timber construc- 


$1,376,082 ;. 


on oo ty mney section of the irriga- 
on rta, amountin to bout 
1,250,000 ti. B.M. . “ 


NORTH BATTLEFORD, SASK.—Bids are 
asked until 8 p. m., April 19, by the city, 
for Contract A, pipe laying, water-works 
and sewers; Contract D, c.-i. water pipes; 
Contract E, fire hydrants, valves, etc.; Con- 
tract L, concrete reservoir; Contract X, 
sewage disposal works. Plans and specifica- 
tions may be seen at the office of the Chief 
Engineer, Winnipeg and Toronts, and at 
the Town Hall, North Battleford. J. A. 
roe, is Mayor. Willis Chipman, C. E., is 

h. Engr. 


SEWERAGE. 


NEW BRITAIN, CONN.—Contract for fur- 
nishing the city with sewer pipe fur the com- 
ing fiscal year has been awarded, it is re- 
ported, to the WARNER-MILLER Cco., of 
New Haven, at about $15,000. 

WESTPORT, CONN.—The Fire District on 
March 10 appropriated $15,000 for the con- 
struction of a sewerage system, 

ALBANY, N. Y.—The following bids were 
received by the Board of Contract and Sup- 
ply, Albany, on March 21, for the construc- 
tion of concrete sewer through the “‘sunken 
meadows’’ north of Western Ave.: John M. 
Holler, Albany, way oe Kennedy & Baston 
Construction Co., Albany $22,470; John 
Doyle, Albany, | $15,418 ; Bruno & ' Pettiti, 

ass... . Henry Dumary, 

2815 88 5 Michael F. Dollard, Al- 

5; James H. Malcolm, Albany, 

a Walter Melius is City Engr. John 

bee ‘. also the lowest bidder for the work 
of construeting vitrified pipe sewers in Man- 
ning Boulevard, Myrtle Ave. and Putnam 
St. Itemized prices will be given next week. 

BROOKLYN, N. Y.—Bids are asked until 
11 a. m., March 30, by Alfred E. Steers, 
Pres. Boro., for furnishing and delivering 
varicus supplies to the Bureau of Sewers. 

BROOKLYN, N. Y.—Bids are asked by Al- 
fred E. Steers, Boro. Pres., until 11 a. m., 
April 6, for labor and materials for the 
construction cof sewers and sewer basins in 
various streets. 


*MONTICELLO, N, Y.—We are officially 
advised that bids were received as follows 
on March 17 by the Sewer Commissioners 
for construction of a portion of the system 
of sewers and a sewage disposal plant: (a) 
sewers, (b) disposal plant and We = 4 
stream, (c) total: L. F. Bannon Co., King- 
ston, N. Y., (a) $88,315, (b) $27,777, (c) 
$116,002; Rider woe a. Monti- 
cello, (a) ; 


burg, 
$92, awarded contract) ; —_ Paks Hel- 
ler, 738 Broad St., Newark, ) $68,- 
. (bd) $30,058, (c) $08,712; “fo M. 
Banker, Gloversville, N. Y., (a) $86,000, (b) 
$28,000, (c) $114,000; The Kellum & Shaffer 
rots N. Y¥., (a) $88,300, (b) 
$34,300, ) $122,600; Joseph B. O’Rourke & 
83 Stal Bidg., Boston, Mass., (a) 
$6712, (b) $29,400, {3 ie ag ee 





(b) 
fs} 16,771; Charlee polite, (a) $75,640, 
puis: (c) ie, a . Bell, Engr., 
Singues. 


PATERSON, N. J.—The Board of Public 
Works on March 15 passed a resolution to 
advertise the intention of the city to con- 
struct a sewer extending from Market St. 
and Vreeland Ave. to East 35th St., which 
will drain Vernon, Buffalo and Trentcn 
Aves. Plans for the sewer have been drawn 
by John J. Harder, City Engr. Estimated 
cost, $137, y 

HARRISBURG, PA.—Bids are asked by 
the City Highway Department until noon, 
March for the construction of sewers in 
several highways. W. W. Caldwell is Comr. 

Pgs PA.—Bids are asked until 7 p. 

April é, by the boroughs of Arnold and 
New ensington for the construction of a 
48-in. steel reinforced-concrete sewer in 
14th St., Arnold. Length of sewer, about 
2,000 ft. George B, Campbell, Jr., is Boro. 


JUNIATA, PA.—Bids are asked until 8 p 
m., March 29, by the Highways Committee 
for the construction of a clay pipe sewer in 
Fourth Ave., from Bighth St. to 18th St 
inclusive, with necessary Y branches. W. 
H. Baird is Boro. Clik 

CHARLESTON, 8S. C.—P. D. HAY, of 
Charleston, has received contract at about 
$29,000 for additional drain work at Charles- 
ton navy yard. Noted on Feb. 24. 

COLUMBIA, 8S. C.—The Granby Cotton 
Mills is having plans prepared fcr a sewer 
system in mill village. About 7,000 ft. of 
sewerage will be laid; probably ‘mainly by 
the company. 

MILTON, FLA.—See item under Light and 
Power Plants. 

KISSIMMEE, FLA.—The city has voted 

.000 of sewer and water-works bonds. 
avier A. Kramer is Engr., Magnolia, Miss. 

PHENIX CITY (Columbus, Ga., post-of- 
fice), ALA.—The city will lay 600 ft. of 
sewer pipe across-the street at the fcot of 
Summerville “hill and fill in the street. Wiley 
Rusk is Chn. Street Com. 

MONTGOMERY, ALA.—The Western Ry. 
of Alabama, C. A. Wickersham, Pres., At- 
lanta, Ga., has decided to construct jointly 
with the city a concrete sewer and also fill 
in the ravine in place of the iron bridge now 
on N. Court St. Gaston Gunter is Mayor. 


COLUMBIA, TENN.—The City Council = 
considering the construction of Helm 
Branch sanitary Estimated cont, 
$10,000. 


MORRISTOWN, TENN.—The . has en- 

gaged Charles E. Collins, Drexel Bidg., —_- 
eaohia. Pa., as engineer for sewer 
Surveys are now being made. 


“MOUNT STERLING, KY.—We are offi- 


cially advised that bids were received as fol- 
lows on March 1 by the City Clerk for fur- 


sewer. 


nishing all materials and laying complete 
about 9% miles of sewers, va’ in size 
from 6 to 24-in, in diameter, with 
all manholes, lampholes, flush 
also reintorced-conerete septic 
B. McClain & Co. ewport, Ky., 
Fernow & Brown, Montclair, 'N ar 
H. S. Bosler, Chattanooga, 
Scott & Walker, Cincinaatl, Tonto; 
H. K. Bell, Lace, 
Scanlon, Huntington, W. le 
McConnel, Kenton, Ohio, 
Covington, Ky., 
ler & ’ 


drip, Kove 
struction Co., tanooga, $44 
Hancock & co” “cue Ne, ee i 

Reiley fre gr ortsmouth, | 0 x. — tt 
ames Ferry ns, tsbur, 

161; Clark’ Construction Oo... 'W oh. 
Ky., $45,157; Paul & Kershner, Dayton, 
Ohio, $44,995 ; Louis Cognets 
Lexington, $6,599 (bid on septic om Hy He 
Charles E. Collins is Bngr., 321 Drexel 
Bidg., Philadelphia, Pa. 

LOUISVILLE, KY.—Bids will be received 
by the Commissioners of Sewerage until 
April 1 for Contract 68, Sect. A cf Frank- 
fort Ave. sewer, and Contract 64, the Third 
St. sewer, and until April 8 for Contract & 
Brook St. sewer. J. B. F. Breed is 
Engr. Harrison P. Eddy is Consulting Ry 
14 Beacon St., Boston, Mass. 

PLEASANT RIDGE, OHIO.—We are offi- 
cially advised that the City Council on 
March 16 accepted and adopted the surveys, 
maps, plans, designs and estimates of Don- 
ald W. Caven, Engr., Pleasant Ridge, for a 
sewerage system and disposal plant. Esti- 
mated cost, approximately $ About 
15 miles of vitrified pipe sewers will be re- 
quired. 

ELKHART, IND.—Bids will be received by 
the Board of Public Works until March 26 
for constructing sewers in Jackson, Vine and 
Fulton Sts. 

MICHIGAN CITY, IND.—Bids will be re- 
ceived until March 29 by the city for con- 
structing a reinforced-concrete sewer in 
Willard Ave. Estimated cost, about $40,000, 
and for a vitrified pipe sewer in Tryon St, 
to cost $6,000. H. M. Miles is City Engr. 


VINCENNES, IND.—The City Council has 
contracted for plans for a complete system 
of sewerage for Vincennes. Bids will be 
asked as soon as plans are completed 


GREENFIELD, IND.—The County Com- 
missioners have let the contract for a sewer 
system and light plant for the County In- 
firmary to the CLARK LIGHTING CO. and 
J. W. FRY, contractor. 


ELKHART, IND.—Bids aré asked until 
March 26 by the Board of Public Works for 
the construction of a sewer in Jackson St., 
Vine St. and Fulton St. 


DANVILLE, ILL.—Bids will be received 
until May 1 by the city for the construction 
of sewers in Fairweight Park and Elmwood 
Park additions. Estimated cost, about $70,- 
000. W. E. Winn is City Bngr. 


GLENELLYN, ILL.—The Aetna Engineer- 
ing Bureau, Consulting Engr., 125 La Salle 
St., Chicago, Ill., has completed plans for 
a sewer system and disposal plant. Esti- 
mated cost, $100,000. 


AURORA, ILL.—Bids are asked until 5 p. 
m., March 30, at the office of the Building 
and Sewer Inspectcr for 14 tons of castings 
for the Sewer Department. 


METROPOLIS, ILL.—The Board of Local 
Improvements on March 7 —_ contract 
for the construction of the sewer in Sewer 
District No. 1 to REEB BROS... of Belle- 
ville, Ill. There were four other bids. The 
bids were as follows: Reeb Bros., $57,659; 
E. R. Harding, Racine, bi! =a , . ie 
W. Katterjohn, Paducah, Ky. ,080; J. 
B. & B. 8. eg Murphys sro, Ill, $61.- 
aa: J. Ferry & Son, Pittsburg, Pa., 7 

BELOIT, WIS.—Bids are asked until 2 p 
m., March’ 30, by the Board of Public Works 
for constructing sanitary sewers in various 
streets, about 13,000 ft. of 8, 10 and 12-in. 
pipe, 30 manholes, and one flush tank. Plans 
at office of Robert Caldwell, City Engr., 
Merchants Loan & Trust Bldg., Chicago, Ill. 


MUSCATINE, IOWA.—The - Council on 
March 10 awarded contracts as follows: For 
Kecklerville sewer, to the INDEPENDENT 
ren dS satiate 0., of Davenport, Iowa, 

for Fair Oaks sewer, to the BP- 
PEL-SCHLOSSER COo., of Muscatine, at $3,- 
398. James J. Ryan is City E 


RED LAKE FALLS, ‘teint eek item un- 
der Water Supply—Irrigation. 


PEABODY, KAN.—Bids will be received 
by the City Clerk until 7.30 p. m., April 5, 
for furnishing material and constructing 
four.miles of sanitary sewers, 8 to 12 ins. 
diameter, with manholes, flus e ae 
or a reinforced-concrete ott eon J. 

. Mavity, of Lyndon, Kan., is 


” tieteenelines KAN.—Plans cont been 
approved for the construction of a trunk 
sewer in District 9 in the southwestern part 
of the city. Estimated cost, $21,000. 


FARGO, N. eres are asked until 5 
p. m., April 28, by N M , City Audr., 
for the construction of a -in. sewer in 
13th St. North. 


RUSSELLVILLE, ARK.—We are officially 
advised that a sanitary sewer system, in- 
cluding septic tank, will be —, = 

season. Fuller-Coult $- are Engrs., Chem- 
ical Bidg., St. Louis, 


PINE BLUFF, porns sat city has award- 
ed contract to ROBINSON BROS., of Pine 
Bluff, for the extension of sewers in ae 
8, sewers to be constructed in Mulberry St. 
and 18th, 19th and 20th Aves. 


OKLAHOMA CITY, OKLA.—Bids are asked 
until March 28 by 


Harris, 


TULS4, OKLA.—The city ha: 
000 of bonds for the extension 
sewer oy and submains and 

John O. Mitchell is Mayo: 


GREELEY, COLO.—Contract 
work in District 45, bids o me 
8, has awarded to SPic 
SON, of Colorado Springs, io re 

OROVILLE, CAL.—A prelimi 
has been submitted to the City 


the p gewer system. Est 
$120.0 B. L. McCoy is City E 

MAYFIELD, CAL.—The Town 
March 7 awarded contract to B 
SONNICKSON for the construc: 
sewer system, at $21,785. 

TORONTO, ONT.—Bids are a 
noon, April 4, by the Industrial 
sociation of Toronto for the constr: 
completion of a pipe sewer an 
nances, from a point on the prem 
Victoria Industrial School, Mimi 
head of Seventh St., New Toronto, 
connect with the New Toronto sew 
Plans and specifications may be 
forms of proposal and full infor: 
tained at the office of Chester Fer 
or at the office of J. A. L. M 
Engr. in Charge, Islington. 


GARBAGE DISPOSAL 


(* denotes that this work is adve 
Engineering News.) 


BOSTON, MASS.—Bids will be rec: ved up. 
til May 15 A Guy C. Emerson, Supt. Streets 
for furnishing watering carts ai als 
pawney & — oiling the streets in ‘he fo). 
oe * tricts: No. 1, South Bosion: No 
2, Soe ane Breed’s Island; No, 3 
pe to No. 4, Brighton; No. 5, Wes: 
Roxbury; Nos. 6-9, Dorchester and Ashmont 
No. 7, Roxbury 8. and Jamaica P| 1; No. 
8 South End, Roxbury, N.; No. 10 Nort 
and West Ends and Back Bay; fr 
to time as may - needed between 
1910, and Dec. 1, 1910. 

PITTSFIELD, MASS.—The Aldermen 0 
March 7 awarded contract to ZAHN BROS. 
of Peck’s Road, for collecting garbage ani 
caring for the oe dump for a period of 
five years at $70,500 

WEST POINT, N. "¥.—Bids are asked by 
the Quartermaster, U. S&S. A., West Polat 
until noon, April 15, for the construct 
of a crematory building and garbaze on. 
matory complete, at West Point. 

JERSEY CITY, N. J.—Bids are asked by 
the Street and Water Board unti! March 
25 for the removal of garbage and ashes {or 
ihe sapnne of the fiscal year ending Noy 

next. 


A oe 4 


*ATLANTA, bg ate a will be received 
4 the Board of Health until 5 Pp. m., ” April 
, for the pment eager 9 of a crematory 
capable of a tons of garbage 
in hap hours. G. H. Brandon, 
101 Marietta Stes Atlanta, for addi- 
tional information and for. specifications. At 
the same time and place bids will be re- 
— for the construction of two crema- 
——— of destroying 100 tons of gar- 

in twelve hours. 
nDeatta POLAA. IND.—Bids are asked un- 
til March 25 by the Board of Public Works 
for sprinkling unimproved streets of the 
city and also certain sections of improved 
streets between the tracks of the Indianapo- 

lis Traction & Terminal Co 
nie BERNARDINO, CAL.—JAMES Mc- 
R has been awarded contract for garbage 
aenesen for three years. He will construct 
an incinerator and provide air-tight wagons. 


STREETS AND ROADS. 
(* denotes that this work is advertised in 
Engineering News.) 


HARTFORD, CONN.—Bids_ will 
ceived until 2 p. m., March 28, at the office 
of the State Highway Commissioner, Capitol, 

Hartford, as follows for state road work: 
Town of Haddam—Ei ht sections of graded 

on the Hartfo: brook Turnpike, ag- 
gregating 2% miles; “one 30-in., four 15-in., 
on in., two 12-in. and two 18-in. tile 
cabvesta required. Plans and specifications 
with E. P. Arnold, First Selectman. Town 
of Hartland—3,750 ‘lin. ft gravel road on the 
Hartland-Hollow Ba ge two 20-in., one 
18-in. and three 15-in. tile’ culverts required. 
Plans and specifications with W. S. Miller, 
First Selectman. Town of Torringtou—21,- 

lin. ft. gravel road on the Torrington- 
Norfolk Turnpike; seven 20-in., four 15-in., 
= 30-in., ton “21a, on one 12-in. and two 1%- 

tile culverts ——— . Plans and speci- 
fications with G. Cook, First Selectman. 
Town of Prospect—2,104 as. ft. on the Union 
City road; one 15-in. and two 24-in. tile cul- 
os Nired. Plans -_ specifications with 

First Selectman T 


c. ” own of 
Woodbury 5.065 lin. ft. on the New- 
town Sea; thee Sacen, thoes 12-in., seven 
15-in. and two 80-in. tile culverts r eure 

oad, 


be re- 


ne First 
of N uck—606 lin. ft. g 
Ci Plans 


nion and 5) 
tions with L. Bearsley, Boro. Cler 


y Street Depa:' 
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RD, CONN.—Plans roposed 
~ 2 have been received By the State 


- Commissioner, James MacDon- 
Highs sliows: From~ Buck & Sheldon, 
aid, “500 lin. ft. on Roast Meat Hill and 
pith ft. on the Killingworth Turnpike 
age wn of Killingworth; from A. B. 
vcr. Engr, 28,250 lin. ft. on the Hart- 
og ted Turnpike in the town of Can- 
ton. 

nc YORK, N._ Y.—Bids are asked by 
oe Steers, Pres. Boro. of Brooklyn, 

til a March 30, for supplying 
broke: rock and sand, and for paving an 


s sidewalks. 
cons, ce asked until 3 p. m., March 24, 
. park Board for furnishing and deliv- 


. ree gasoline motor road rollers for 
pene od parkways, Boro. of Manhattan, 
ow! ceawwe and alterations to seven 
) 
lle 
me ore officially advised that COOPER & 
EVA co. roadway, New York,’ have 
pee! araut the following city contracts: 
Con ting Colonial Park and regulating, 
gra ete., Bast 76th St., Boro. of Man- 
hatt regulating, grading, etc., South 
Wa ston Pl., Crescent St. and Eleventh 
Ave oro. of Queens. 
T ’ N. Y¥.—Bids will be received by 
the ard of Contract and age until 
Mar 25 for furnishing material, grading, 


curh..g, paving and regulating South St. 
Jan M. Riley is Secy. 

AMSTERDAM, N. Y.—Bids will be re- 
ceive’ until April 5 by J. E. Crane, City 
En for furnishing material and paving 
4500 sq. yds. with fireclay brick on East 
Main St. and 8,600 sq. yds. on Spring St. 

ATLANTIC CITY, N. J.—The City Coun- 
cil March 14 awarded a $12,480 contract 
to the NELSON MEREDIT CO. to widen 
the oardwalk between Illinois and Arkan- 
sas Aves. The other bidders were B. F. 
Sweeten & Son, United Paving Co., Filbert 
Construction Co. and Wilbert Beaumont. 

ELIZABETH, N. J.—The City Council re- 
ceived bids on March 15 for paving Florida 
St. with 6,340 sq. yds. of brick pavement 
on a 6-in. concrete °° moan J. J. Potts, 
of Elizabeth, bid $14 

PHILADELPHIA, “9 jane Board of Pub- 
lic Works has transmitted to the City Coun- 
cil a letter from George R. Stearns, Dir. of 
Public Works, relative tc the probable cost 
of repaving all streets within central busi- 
ness district between Delaware and Schuyl- 
kill Rivers and Vine and South Sts. with 
wood block. Mr. Stearns estimates the en- 
tire cost at $3,500,000, as follows: Paving 
area of main streets in this district, 769,610 
sq. yds.; estimated cost of repaving these 
streets, with wood block on a 6-in. cement 
conerete foundation, including cost of curb- 
ing and reconstruction of inlets, $2,900,000; 
estimated cost of repaving with wood block 
the minor streets within this territory, 
$600,000. 

SCRANTON, PA.—William Shunk, Ch. of 
the Bureau of Engineering, has completed 
plans for four miles of paved streets to be 
constructed in this city during the year, or 
as soon as the work can be done. The es- 
timated cost of the improvement, which em- 
braces every part of the city, is $591,682 
Plans have been prepared for a number of 
relief sewers. 

NORFOLK, «VA.—F. J. McGUIRE. was 
awarded the contract on March 15 b¥ the 
Board of Control for furnishing material and 
laying combined concrete curb and gutters 
in the Greater Ghent section, his bid being 
$12,481. The bids are on a basis of 000 
ft. of straight curb and 870 ft. of corners. 

ATLANTA, GA.—Bids are asked by the 
Mayor and General Council at the City 
Clerk's office until 3 p. m., April 4, for 
paving North Boulevard from Ponce de Leon 
Ave. to North Ave., with creosoted — 


blocks, approximately 3,500 sq. yds. 
Foster is City Olerk; R. M. Clayton - City 
ngr 


LOUISVILLE, KY.—The Board of Public 
Works has received bids for the reconstrtc- 
tion of 14 streets. The paving is to be done 
with vitrified brick and the cost is estimated 
at about $70,000. Of the bids received those 
of Henry Bickel lost Garden St., prices 
ranged from $1. 96 to $1.95 for Peebies block 
vitrified ay The dSunsbies Co. made pro- 
wes on Yager ee granite at prices from 

G. W. Gosnell’s bid was on 


Carlisle 4 a brand of vitrified brick, 
and the price was $1.85. L. R. Figg & 
243 Sixth St., bid $1.88 on Carlisle block. 


No awards have been made and probably it 
will be two weeks before they are announced. 
CLEVELAND HBIGHTS (Cleveland post- 
office), OHIO.—Bids will be received by H. 
H. Canfield, Clerk of the village of Cleve- 
land Heights, at his residence on Norfolk 
Road, in said village, or at his office at 309 
Beckman Bldg., Cleveland, Ohio, until noon, 
April 5, for furnishing ‘the material and 
labor nec to treat with oil for the pur- 
pose of laying the dust on and preserving 


the surface of Road, from Overlook 
Road to Coven Road ; pBelifeld Ave., from 
Cedar Road to er Grandview 


Ave., from Cedar Road to ry & Parkway; 
C wventry Road, from Mayfield Road to Sha- 
ker Parkway yeege need Boulevard, from 


Coventry mae te Parkway; Strat- 
ford Road, , ag rmount Boulevard to 
Fairfax Road; Guilford Road, from Fair- 
mount Boulevard to Monmouth Road; Lee 
Koad from Fairmount Boulevard to South 
* oodland Road; Road, from the 
sterly limits of said village to the easterly 
limite of said 

ventry Road to cerier t.; Cadwell ae. 
rom ia. He hts Boulevard to Ham 
‘hire Road; Buc’ —— a A 
( re Superior Lee Road, 


) id Road to Su *St., accord- 
"to the ig and fications on file at 
° Office of The 


Engineering 

Williamson’ Bldg., Cleveland, Ohio. 

OLD Maus, paren che oposed of Colum- 
ator @ number of ects 


improved are 
1 
bis Se, des to a pont op 


Fifth 


Ave.; the alley north of Bryden Road, from 
Parsons Ave. to 18th St.; 2ist St., from Rich 
St. to Bryden Road; Engler St., from Fourth 
St. to Seventh St.; Studer Ave., from Co- 
lumbus St. to Schiller St.; Germania St., 
from Jaeger St. to Parsons Ave.; Schiller 
St., from 17th St. to Lockbourne Road; Jae- 
ger St., from Deshler Ave. to Hanford St. 
The construction of a number of sewers also 
has been authorized by the City Council. 
Henry Maetzel is City gr. 

CINCINNATI, OHIO.—Bids will be re- 
ceived until April 8 by the Board of County 
Commissioners for repair of south fork of 
Taylor Creek Road, Green and Miami Town- 
ships, as per. Specification No. 13. F. Driehs 
is Clerk. 

The Director of Public Service, acting upon 
the opinion of the City Solicitor, has rejected 

all bids for the Reading Road wood block 
paving contracts, and has instructed John 

enner, Clerk, to advertise for new bids 
and new oil samples. The lowest of the 
14 bids for the work was that of A. J. 
Henkel & Bro., at $232,323. 

YOUNGSTOWN, OHIO.—Bids will be re- 
ceived until March 28 by the County Com- 
missioners at Youngstown for improving by 
limestone macadam Section 2 of the Board- 
man East and West Road in Boardman 
Township, a distance of 8,100 ft. Frank 
Agnew is Secy. 

STEUBENVILLE, OHIO.—Bids are asked 
by the Director of Public Service until noon, 
March 28, for paving the first alley east of 
Seventh St., south of Washington St., and 
the first alley north of Market St., from 
Seventh St. to P. C. C. & St. L. Ry., and 
for repaving Court St., from Market Tae! to 
Adams St. R. L. Freudenberger is Clerk; 
J. N. Leech is City Engr. 

GOSHEN, IND.—Bids are asked until 
March 29 by the Board of Public Works, 
Goshen, for paving Main St. with vitrified 
brick on a 6-in. sand foundation. 

KOKOMO, IND.—Bids are asked by the 
Commissioners of Howard County until 2 
p. m., April 15, for the construction of a 
certain free gravel or stone road in Center 
Township, known as the Dixon Road. A. 
B. Esterling is County Audr. 

VINCENNES, IND.—A survey is being 
made for four miles of gravel road east of 


the city. Bids will be received as soon as 
completed. Joseph V. Hershey is Surv. 
MUNCIE, IND.—Bids will be received by 


the Commissioners of Delaware County until 
10 a. m., April 8, for the construction of 
the McCreery gravel road in Harrison Town- 
ship. Joseph E. Davis is County Audr. 
PETERSBURG, IND.—Bids are asked by 
the Commissioners of Pike County until 
April 5 for the construction of Road No. 1, 
one mile and 3,909 ft. in length and road 
No. 2, two miles and 215 ft., in Logan 
a Frank A. Bilderback is County 
udr. 


WILLIAMSPORT, IND.—Bids are asked 
by the Commisioners of Warren County un- 
til 1 p. m., April 8, for the construction of 
a gravel road in Steuben Township, peti- 
tioned for by W. H. Allison et al. Robert 
L. Winks is County Audr. 


FOWLER, IND.—Bids will be received by 
Commissioners of Benton County until 1 p. 


m., April 9, for the construction of four 
‘avel or stone roads. Lemuel Shipman is 
ounty Audr. 


DANVILLE, IND.—The Commissioners of 
Hendricks County have awarded a contract 
for the construction of three gravel roads 
to GEORGE T. MILLER, of Lebanon, Ind., 
at an aggregate cost of $26,650 and one 
So road to WALTER G. HADLEP, at 


ELKHART, IND.—Bids will be received 
by the Board of Public Works for paving 
West Second St. and Lexington Ave. with 
either brick, sheet asphalt, asphalt blocks 
or bitulithic. EB. M. Chester is Pres. 

COVINGTON, IND.—Bids are asked by 
William B. Gray, —, of Fountain County, 
until 1.30 p. m., April 5, for the construction 
of a gravel road in uilicrece Township. 

BEDFORD, IND.—Bids are asked by W. 
¢. Owens, Audr. of Lawrence County, until 

i m., April 11, for the construction of 
6, ft.’ of gravel road in Shawswick Town- 


pp CER IND.—Bids will be re- 
omees until April 14 by the Town Board of 


t Connersville for the construction of 
~ 90,000 sq. ft. of cement sidewalks 5 ft. wide. 
Carl, L. son is Town Engr. 


PAOLI, IND.—Bids were asa by the 
Commissioners of Orange Coun h 
8 for the Se of the tol wate 
adamized road (a) Road No. 1 
ville road in Northeast Townshi 42,379 ft. 
in length; (b) Road No. 1, New 


Greenfield Township, 9, ft. in length. A. 
Ham Audr. W 


THERS, * of Marengo, 
Ind. ; (c) ALFRED M. COLLINS, of Youngs 
Creel, Ind. 


PRINCETON, IND.—The Commissioners of 
Gibson County will ask for bids soon for the 
construction of 6% miles of gravel road in 
Patoka Township ; miles in Johnson 
rove: 3 — in te River Township, 

and 6% miles in Montgomery Township. 

PEORIA, ILL.—The Board of Local Im- 

en on March 9 awarded the con- 

resurfacing a rtion of Seventh 


_" to, GEORGE A. P of Sycamore, 
PLATTEVILLE, WIS.—Bide wil ye re- 
ceived until 7.30 res cy to 
Second Sis, requiring 
Second Sts. 
fin. ft. marginal Lk E in. ‘ar 
“te ft plain 
w. Kt ‘ 
RACE “see. 
received — 1 portions ot of 
Racine and ith Sts.: 











$42,571; Theodore B. Wooley, $42,224; 
Thatcher & Powell, 2.763; P. B. Johnson, 
$42,482; Jas. Cope & Sons, $42,623; WEST- 
ERN IMPROVEMENT CO., Racine, $42,146 
verdes contract); N. T. Reichert, $42,455; 
E. Harding Co., $42,426; R. R. Birdsall, 
$i2 S07. and Federal Improvement Co., $43,- 
155. P. H. Connolly is City Engr. 

TWO RIVERS, WIS.—Bids are_asked by 
the Board of Public Works until 7.30 p. m., 
April 8, for grading, curbing and paving 
with macadam that part of Washington St. 
lying between .the north line of 22d St. and 
extending to the north line of 25th St. 

ATLANTIC, IOWA.—The City Council has 
awarded the contract for about 10,455 yds. 
of brick paving and 12,700 sq. yds. of as- 
phalt paving to the CAPITAL CONCRETE 
CONSTRUCTION CO., of Springfield, lil., at 
$1.97 per sq. yd. for asphalt, and $2.08 per 
sq. yds. for brick. 

MASON CITY, IOWA.—The City Council 
on March 7 awarded the contract ior paving 
‘with brick portions of Kast Miller and South 
Miller Sts., at $1.00 per sq. yd., and with 
concrete portions of Adams Ave., Ada and 
North Main Sts. and alleys in Biocks 24 
and 25 at $1.25 and $1.28 per sq. yd., to 
GBORGE GABLER. Probable cost of im- 


provement, $54,000. F. P. Wilson is Cily 
Engr. 
AMBS, IOWA.—Bids were received on 


March 15 for about 24,000 sq. yds. of 3-in. 
creosoted wood block paving, treated with 
16 ibs. of creosote oil per cu. ft., laid on 1- 
in. sand cushion and 4-in. concrete base. 
A. B. Maxwell, City Clerk; J. Q. Kickham 
is City Engr. We are officially advised that 
the contract has been let to WiLLIAM HOR- 
RABIN, of lowa City, lowa, at $2.03 per 
sq. yd. 

EVELETH, MINN.—Bids will be received 
until April 5 by D. P. Mcintyre, City Clerk, 
for furnishing material and paving Grant 
Ave. its entire length, requiring about ¥,70U 
sq. yds. of pavement, 

MANKATO, MINN.—We are officially ad- 
vised that the following bids were received 
on March 14 by the Board of Public Works, 
J. R. Thompson, Pres., ior brick paving on 
6-in. concrete, with cement filler, Purington 
block: J. W. Turner Improvement Co., Des 
Moines, lowa, $42,586; North Star Construc- 
tion Co., Mankato, $46,908; T. R. Coughlan 
Co., Mankato, $38,651; FIELDING & SHEP- 
LEY, 216 University Ave., St. Paul, Minn., 
$39,054 (awarded contract). 

FORT LEAVENWORTH, KAN.—Bids are 
asked by Capt. William D. Davis, Q. M., 
until 11 a. m., April 6, for the construction 
of concrete walks, curbs and gutters, etc., 
at Fort Leavenworth, Kan. 


OTTAWA, KAN.—The contract for about 
38 blocks of macadam pavement with asphalt 
binder has been awarded to N. E. STUCK- 
ER, of Ottawa, at 03 cts. per sq. yd. F. A. 
Marcell is City Clerk. 

GRAND FORKS, N. DAK.—Bids were re- 
ceived on March 12, by the City Council for 
street improvements. The following con- 
tracts have been let: District No. 11—38,00U0 
yds., donnellite, P. McDONNELL, ot Du- 
luth, Minn., $81,000; District No. 12—20,000 
yds. bitulithic, BITULITHIC CO., "$73,355; 
District No. 13—19,300 yda. granitoid, R. 8. 
BLOME CO., 79 Dearborn St., Chicago, $51,- 
792; District No. 14—8,700 yds. creosoted 
blocks, FIELDING & SHEPLEY, 216 Uni- 
versity Ave., St. Paul, Minn., $24, 895; Dis- 
trict No. 16—10,300 yds., bids rejected. 

ABERDEEN, S. DAK.—Bids are asked by 
the City Council, until 8 p. m., April 11, 
for the paving of "the following named streets 
and avenues in this city: First St., south 
from Railroad Ave. southwest, to Third 
Ave. southwest, and First Ave. southwest, 
from First St. to Second St. south, and 
Third Ave. southwest, from First St. to 
Sixth St. south, and Second Ave. southeast, 
from the east line of Lincoln St. to the east 
line of Pennsylvania St. F. W. Raymond is 
City Audr. 


ST. LOUIS, MO.—On March 1 the Board of 
Public Improvements caused seven bills for 
the improvement of streets to be introduced 
in the Municipal Assembly. Two of them 
change the granite pavement to wood blocks 
at Fourth St. and Washington Ave. Two 
sections of King’s Highway are included. 
One bill authorizes granite block paving on 
Walnut St., from Tenth St. to the City Hall. 
This is one of the few unimproved streets in 
the downtown district. The streets to be 
paved follow: Wood bilocks—Washington 
Ave., from King’s Highway to Union; Fourth 
St., from Chestnut to Washington; Wash- 
ington, from Fourth to Twelfth; Rauschen- 
bach, from Benton to Hebert. Telford— 
King’s Highway, from Gravois to Notting- 
ham, and from Nottingham to Arsenal. Gran- 
ite—Walnut St., from Tenth to Twelfth. 

LITTLE ROCK, ARK.—Bids are asked by 
the Commissioners of Izard Street Say He 
ae District No. _ until 10 a. m., March 

at the office of W. F. Reinhardt, Secy., 
7G Louisiana St., Little Rock, ~ grading 
Izard St., from 26th St. to 32d S 

OKLAHOMA CITY, rsa are offi- 
clally advised that bids were received as 
follows on March 7, by W. C. Burke, City 
Engr., for asphalt paving in this city. We 
are advised that the total amount of the 
yardage is 262,215 sq. yds., and the total 
amount of the contract aggregating ex. 

,000, which in length amounts to 15.7 
miles. This does not include a double 
amount for ars streets which have a 
double drivew: alker Ave. 
PAVING CO. 24th, 25th and 26th 
Sts., RN PAVING co. 

Summit and Dewey A no bids received 

——* estimate, $30,373); 27 27th, 29th and 

h Sts., no bids received (engineer's esti- 


; "s. levard, no bids 

"s estimate, $18, ); 24th 

and Sts.. BARBER AS LT PAV- 
ING CO., Baltimore Bidg., Oklahoma City, 
993; Bist Western Paving Co. bid 
10,355 (no award made); Pan Carroll, 
3 m Sts. and Eliison and Klein 
Aves., WESTERN PAVING CO. : 
Noble Ave. DAD PAV- 
.» 420 Ave.. Cleve- 

land, Ohio, $6,803; Ch , CLEVE- 


WESTERN. 





LAND TRINIDAD PAVING CO., $12,25%; 
Twelfth St.. WESTERN PAVING CO., $9,- 
571; Seventh St., CLEVELAND TRINIDAD 
PAVING CO., $14,231; Chickasaw Ave., 
WESTERN PAVING CO., $20,181; Marion 
Ave. and 15th St., CLEVELAND TRINI- 
DAD PAVING CO., $8,008; 20th St., BAR- 
BER ASPHALT PAVING CO., $2,960; Cen- 


tral Ave., CLEVELAND TRINIDAD PAV- 
ING CO., $4,612 Harvey and Hudson 
Aves., WESTERN 


PAVING CO., $23.08 : 


WESTERN PAVING CO., $31,700; 
Tenth St.. BARBER ASPHALT PAVING 
CO., $46,350; 16th, 17th, 18th, 20th and 2ist 


Sts., no bids received (engineer's estimate, 
$58,402); Drexel Boulevard, Land and In- 
dependence Aves., no bids received (engi- 
neer’s estimate, $40,596); 20th and 27th 
Sts.. WESTERN PAVING CO., $29,746; Lin 
wood Boulevard, no bids received (engineer's 
estimate, $264,249.). 

ABERDEEN, WASH.—Bids will be re- 
ceived April 6 by P. F..Clark, City Cilk., 
for paving and constructing sidewalks, curbs, 
and gutters on portions of Market and K 
Sts., estimated to cost $45,000. Bids to be 
separate on paving and concrete walks 

SEATTLE, WASH.—Contracts will be let 
soon for grading and constructing sidewalks 
on portions of 28th Ave. N. W., West 66th, 
West 68th, West 7lst, West 73d and West 
78th Sts. Estimated cost, $51,000. R. H 
Thomson is City Engr. 

SPOKANE, WASH.—The IRON 
WORKS, of Spokane, has secured contract 
for constructing a portion of the asphalt 
paving plan for $4,000; and HETHERING 
TON & BERNER, of Indianapolis, Ind., the 
contract for the equipment of same, at $10, 
490 f. o. b. Spokane. G. W. Armstrong is 
Secy. Bd. of Public Works. 

LOS ANGELES, CAL.—Bids are asked by 
the Board of Supervisors until 2 p. m., 
March 28, for improvement of certain por- 
tions of Eagle Rock Road in this county. 

It is stated that W. N. CRANDALL, 310 
Stimson 8St., Los Angeles, has been awarded 
the contract by Board of Supervisors for 
constructing the Hollywood-Toluca Road, up 
the Cahuenga Pass, a distance of 6,470 ft., 
at $12,935. Mr. Crandali’s bid for highway 
work on Huntington Drive was rejected, it 
being considered too high. No other bids 
were submitted. The Highway Commission 
has been authorized to do the work itself. 

RIVERSIDE, CAL.—The STAR CEMENT 
CO. has been awarded a contract at $14,827 
for improving Ninth St., from Lemon St. to 
Sedgwick Ave. Other bids were submitted 
A Johnson-Shea Co., $16,466; Shull, Miller 

, $16,557. 

‘SAN DIEGO, CAL.—Plans and specifica- 
tions will be ready soon for -estimating cost 
of constructing military boulevard at Fort 
Rosecrans. A boulevard 16 ft. to 25 ft. 
wide is proposed, and over three miles long, 
surfaced with granite or macadam, $40,000 
is available for the work. Carl E. Lobr 
is Constr. Q. M., Fort Rosecrans, San 
Diego, Cal. 

The following bids have been received at 
San Diego, Cal., by Board of Supervisors for 
the construction of a road on Musseys grade, 
to be a portion of the new county highway. 
T. C. Kilty, $17,144; M. D. Goodbody, $1%,- 
156; G. B. Gabrielson, $18,847. All bids 
were rejected and new bids will be called 
for soon to include mules, wagons, tools, 
machinery required for the constructing of 
the highways. 

STOCKTON, CAL.—Specifications are be- 
ing prepared for improving Cherokee, Water- 
loo and Linden Roads, etc., and bids proba- 
bly will be called for about April 1. F. A. 
Eckstrom is Secy. County Highway Cémn. 

GLOBE, ARIZ.—Bids will be received un- 
til April 6 by the Board of Control, Terri- 
tory of Arizona, at Phoenix, for construct- 
ing a highway between the towns of Roose- 
velt and Globe, Gila County. J. J. Riggs 
is Secy. 

SALT LAKE CITY, UTAH.—Bids will be 
received until April 1 by the Board of Pub- 
lic Works for paving Third South St. and 
Rio Grande St., in Paving Extension No. 
42. H. G. McMillan is Cho. 

STRATFORD, ONT.—Bids are asked by 

Ferguson, City Engr., until 5 p. m., 
ae 29, for about 57,000 sq. yds. of pav- 
ng. 

MOOSE JAW, SASK.—Bids will be re- 
ceived until 8.30 p. m., April 11, for con- 
structing 33,300 sq. yds. of pavement, 13,500 
lin. ft. combined curb and gutter, and 116,- 
500 _ sq. ft. concrete sidewalk. Angus Smith 
is City Engr.; W. F. Heai is City Cierk. 


MANUFACTURING PLANTS. 


(* denotes that this work is advertised in 
Engineering News.) 


NEW BEDFORD, MASS.—The manage- 
ment of the Kilburn Mill has awarded a 
contract to J. J. PRINDIVILLE Co., of 
South Framington, for an addition which 
will be erect netth of the present plant 
of the company. At a meeting of the stock- 
holders of the Kilburn Mili an increase in 
the capital stock of the eompany from 
$750,000 to $1,500,000 was authorized. 

WOONSOCKET, R. awe are officially 
advised that a contract has been awarded 
to the TORRINGTON BUILDING CoO., of 
Torrington, Conn., for the construction of 
the first installment of the yarn mill of 
the Samoset Worsted Mills, of Woonsocket. 
The buildings include a main building, 158 
x 115 ft., four floors, and an office, 24 x 45 
ft., one floor. Both buildings will be of 
brick and Ste hair mill construction, 


JNION 


with steel beams, tar and yw Toot. 
Charlies T. Main, 201 ——— Bos- 
ton, Mass., is Arch. and 


Plans being made for the Nuanza Mills. 
of Woonsccket, will include a mill 275 x 
135 ft., four stories high, of brick construc- 
tion. The initial installation will be 25,000 
spindles, electrically driven, producing 
about 2,000,000 Ibs. of cotton yards annual- 
— It is the idea a to double this 

city, the plans being drawn t« allow for 
this FO pene aitieulty.” i By. will be 
erec’ on ia ining property of 
the Samoset Worsted Co., mentioned 4 
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Work will begin as soon as the frost is 
out of the ground, and it is expected to be 
in operation by November. The capital 
stock fs $500,000 and John W. Farwell is 
the President. 

NEW MILFORD, CONN.—We are officially 
advised that the plant of the New Milford 
Foundry & Machine Co., which was burned 
March 1, will be rebuilt, according to the 
plans of the owner, ye A. Northrop. The 
loss by the fire was $20,000, including valu- 
able patterns. Estimates are being received. 
Frank E. Rowe is Arch., New Milford. En- 
gine, lathes and crane may be required. 

STAMFORD, CONN.—We are officially ad- 
vised that Charles T. Main, Mill Engr. and 
Arch., 201 Devonshire St., Boston, Mass., 
has completed plans for three buildings for 
the Yale & Towne Mfg. Co., Stamford. The 
plans cover Building No. 6, 57 x 57 ft., six 
floors, 3 floors reinforced concrete, 3 floors 
slow burning mill construction, saw tooth 
roof; Building No. 12, 153 x 5O ft., six 
floors, slow burning mill construction, all 
beams of wood, saw tooth roof; Building 
No. 12%, 60 x 50 ft., six floors, reinforced 
concrete throughout except roof of slow 
burning mill construction. All these build- 
ings will have walls of brick, first floor on 
ground level and every floor waterproofed. 
They will have tar and gravel roofs, Esti- 
mates are being received. 


NEW YORK, N,. Y.—Grosvenor Atterbury. 
Arch., 20 West 43d St., New York, is pre- 
paring plans for a factory to manufacture 
eoncrete blocks and to be situated at For- 
est Hills, Boro. of Queens. Cost, $10,000. 

SYRACUSE, N. Y.—Albert Kahn, Arch., 
800 Trussed Concrete Bldg., Detroit, Mich., 
is. preparing plans and specifications for a 
factory plant consisting of F xe large build- 
ing and several smaller buildings, for Brown, 
Lipe, Chapin Co., 200 South Geddes St., 
Syracuse, N. Y. Plant to cost $250,000. 
The entire plant will be used for the man- 
ufacture of differential gear of automobiles. 
Reinfotced concrete (Kahn system), steel 
and structural iron will be used in con- 
struction. 


NEW BRIGHTON, PA.—The_ Standard 
Connecting Rod Co, has awarded the gen- 
eral contract for an addition to its plant 
to MAX MOFFETT, cf Beaver Falls, Pa. 
The building will be of concrete, 100 ft. 
wide by 600 ft. long. 


BRADDOCK, PA.—Splice bar mills, to cost 
$300,000, as an addition to the Edgar 
Thompson Works of the U. 8S. Steel Corpor- 
ation at Braddock, will be erected, accord- 
ing to the announcement made to Braddock 
business men recently by the President of 
the Carnegie Steel Co. All spliced bars 
used by the steel corporation will be made 
in the new mills. 


GREENVILLE, PA.—Plans have been 
made for the buildings to be erected and 
the additional machinery to be installed at 
the Greenville shops of the Bessemer & Lake 
Erie R. R. Co., and which will involve an 
expenaiture of $250,000 to $300,000. 


YORK, PA.—G. F. Taylor, of York, Pres. 
of the American Rust Procf Gun Barrel, 
Brass Lining & Gun Mfg. Co., has purchased 
as the site of the proposed plant a plot of 
ground on West Market St.. opposite the 
Cliff? House, which was owned by Adam F. 
Krout, and has a frontage of 140 ft. The 
promoters of the prereset have arranged for 
a 2-story brick building, 40 ft. wide, to 
occupy the entire length of the property. 
MARTIN ZARTMAN has the contract for 
the brick work and it is expected to have 
the factory in operation by May 


PHILADELPHIA, PA.—Charles W. Young 
& Co., 1255 North 26th St., through Wil- 
liam H. Young, have bought from Robert 
J. Peoples the houses at 1239-41-47-49 North 
26tb St. The company, which now owns 
the houses at numbers 1243-45 26th St., 
will use the total lot to build an addition 
to its soap factory at 1251-57 North 26th St. 

The Philadelphia Warehousing & Cold 
Storage Co., which is building an addition 
to its plant at Delaware Ave, and Noble 
St., contemplates building another addition. 
The building now in course of construction, 
for which CRAMP @& CO., Commonwealth 
Bidg., have the contract, will cost when 
completed about $400,000. Plans are being 
prepared for the second addition to the 
plant, which will cost about $200,000. Work 
on this, it is expected, will be begun before 

1 


ay 1. 

Work will be begun April 1 on the erec- 
tion of a factory and office building at the 
northwest corner of 20th and Clearfield Sts. 
“tor the C. R. Carver Co. ermit has 
been issued to S. B. MACDOWELL & 
SON, 1927 Montgomery St., who have the 
eontract, for $18,000. 


WILMINGTON, DEL.—Plans have been 
completed for an addition to the plant of 
the Wilmington Malleable Iron Co., New 
Castle Ave. and F St., South Wilmington. 
Cost, $50,000. 


NORTHWILKESBORO, N. C.—The Finwin 
Cotton Mills Co., of Northwilkesboro, is 
planning the construction of a mill to be 
equipped with 3,000 spindles and accompa- 
nying apparatus for the production of cot- 
ton yarns. The cost of the plans is esti- 
mated at $70,000, but it may be decided 
to build for a _ greater uipment. The 
company’s capital stock is $150,000 and J. 
Locke Erwin, of Concord, N. ee 
B. Finley, of Northwilkesboro, are the in- 
corporators. 


WINSTON-SALEM, N. C.—The Shamrock 
Mills Co., of Winston-Salem, N. C., will 
build an additional mill. It will erect a 2- 
story, 100 x 200-ft. building, of saw-tooth 
construction, and install electrical motors 
direct connected to the shafting, compressed 
air for cleaning mill, sprinkler system for 
fire protection, etc. 


COLUMBIA, 8. C.—The management of 
the Glencoe Cotton Mills, of Columbia, 8. C.. 
has awarded contract to the MASON MA- 
CHINE WORKS, of Taunton, Mass., for an 
equipment of 5,000 spindles and aecompany- 


ing machinery for manufacturing cotton 
yarns. The company has a capital stock 
of $100,000 and the following officers: Pres., 
T. H. Wannamaker, of Orangeburg, 8S. C.: 
Vice-Pres., G. M. Berry, of Columbia, 8S. 
C.; Secy., T. H. Wannamaker, Jr., of Or- 
angeburg, 8. C. The textile machinery will 
be driven by 225-HP. and will have a daily 
capacity of abuut 7,000 Ibs. of twines and 
warp. Shand & Lafaye, of Columbia, S. C.. 
are Archs. 


WEST POINT, GA.—There has been a 
change in the presidency of the Long Mfg. 
Co., of West Point, Ga., according te the 
“Commercial Bulletin.”” William T. Lang, 
of Knoxville, Tenn., has m elected Pres. 
and Treas., which will result in his build- 
ing here his Castle Cotton Mills. This en- 
terprise is planned to have 100,000 spinning 
spindles, 10,000 twisting spindles, 2,400 
looms and accompanying oat bane Its 
capital stock is to be $1,000,000 and the 
proposition was at first contemplated for lo- 
eation at either Knoxville or Chattanooga, 
Tenn. Electric power will be used and the 
electricity will be obtained from the water- 
power electrical development new under way 
on the Chattahoochee River between West 
Point and Columbus. The buildings prob- 
ably will be of reinforced-concrete construc- 
tion. C. R. Makepeace & Co., of Providence, 
R. L, probably will be the mill Archs. and 
Eners.-in-Charge. It is expected that de- 
tails of the Castle Cotton Mills organization 
will be determined in the spring. 


NEW ORLEANS, LA.—The United Fruit 
Co. will erect a cooling plant for banana 
ears, to cost $150,000. C. H. Ellis is Mer. 


LENOIR CITY, TENN.—The Holston Mfg. 
Co., of Lenoir City, has decided to increase 
its capital stock from $250,000 to $350,000. 
This action will be followed by the erec- 
tion of an additional building which will 
be equipped with machinery to effect an 
increase in the output. The company is 
operating an equipment of 500 knitting ma- 
chines, driven by steam power and produc- 
ing cotton husiery which the company both 
dyes and finishes. 


OOLTEWAH, TENN.—The Ooltewah Ho- 
siery Mills, of Ooltewah, Tenn., will be or- 
ganized with a capital stock of $20,000 by 
P. M. Cate, T. H. Stokes, Edward Robin- 
son, O. G. Hughes and J. S. Marshall. This 
company will expend $7,500 to erect a brick 
building, and will install spindles, knitting 
machines, etc. It will receive bids for 
building and machinery about April 1. 


MEMPHIS, TENN.—A plant will be con- 
structed in this city by the International 
Stock Food Co., International Exposition 
Bldg., Minneapolis, Minn. It is to have a 
capacity of 300 tons per day, and is to be 
ready for operation by the middle of Aug- 
ust. The plant will give employment to 75 
persons from the start. W. Savage is 
at the head of the enterprise. 


CINCINNATI, OHIO.—The Banner Gro- 
cers’ Baking Co. will soon proceed with 
the erection of its $100,000 plant at the 
northwest corner of Oak St. and Stanton 
Ave., Walnut Hills. Surveys of what is 
generally known as Bullock’s Field have 
been completed. The Reliance Engineering 
Co., Fourth National Bank Bldg., has been 
given the commission for laying out the 
engineering part of the plant. The lot is 
125 x 800 ft. The structure at the corner 
will be of two stories and the rear part 
but one. There will be 21 ovens with a 
daily capacity of 110,000 loves of bread. 
The interior of this bakeshop will be lined 
with white glazed tile. There will be a 
convention hall, 40 x 160 ft., which will 
be for the use of persons allied with the 
baking industry. The power plant will be 
45 x 65 ft., and will have a capacity of 200 
KW. Besides this, there will be a matzos 
bakery. 


COLUMBUS, OHIO.—The Hayden-Corbett 
Chain Co. is planning to erect an addition 
to its plant on Lorain Ave. in the spring 
and also to replace the part recently de- 
stroyed by fire. 


LIMA, OHIO.—Albert Kahn and E. Wilby. 
Archs., 800 Trussed Concrete Bldg., Detroit, 
Mich., are preparing plans and specifications 
for a factory plant of three buildings, of 
two stories each, 100 x 75, 200 x 75 and 400 
x 75 ft., for the Grann-Logan Motor Co., of 
Lima, Ohio. Stock brick, reinforced con- 
crete. composition roof and structural iron 
will be used in construction. 


TOLEDO, OHIO.—The Toledo Machine & 
Tool Co. has purchased from E. P. Breck- 
enridge and the Tolerton Estate a tract of 
land adjoining its plant. The property 
secured extends from Hastings St. to the 
Lake Shore tracks, a distance of 500 ft. It 
is L-shaped and has a frontage on the Lake 
Shore road of 260 ft. It was formerly 
owned by the Yost Mfg. Co.. and two fac- 
tory buildings are now located on the prop- 
erty. These are te be torn down by the 
Toledo Machine & Tool Co., and a building 
erected which will be six stories high and 
100 x 425 ft. At the present time the com- 
pany has a pay roll of more than $300,009 
per year. With the proposed improvement 
the company will have a total of 400,000 
sq. ft. of floor space. 


CLEVELAND, OHIO.—The Ohio Blower 
Co. has purchased a lot of land, about 2% 
acres, from the Schofield Estate in Cleve- 
land. The property is located east of 55th 
St. and north of the Erie R. R. station, 
East Side. It is the intention to start cun- 
struction of a factory within a year. 
Swartwout is Pres. and Treas. 


ANDERSON, IND.—The De Tamble Motors 
Co. is preparing to make extensive improve- 
ments to its plant, and about $9,000. worth 
of new machinery is to be installed. The 
company also will increase its working force 
from 235° to men. 


BRAZIL, IND.—The Domestic Coal Co. 
will soon ask for bids for the construction 
and equipment of a clay product manufac- 
turing plant. 


BRAZIL, IND.—The Brazil Machine & 
Foundry Co. will ask for bids soon for the 
erection of an addition to its (Plant. 

INDIANAPOLIS, IND.—The ‘Lake Erie & 
Western R. R. Co. is asking for bids for the 
construction of a brick rcund-house on the 
Noble St. site. W. G. Atwood is Ch. Engr., 
Indianapolis. 

DETROIT, MICH.—The Clayton-Lambert 
Mfg. Co., 
Detroit, have 
ft., upon which it will build an addition to 
its present plant. Malcomson & Higgin- 
botham, Archs., Moffat Bidg., will prepare 
plans and specifications. 

The Michigan Motor Car Co. has pur- 
chased a site and will erect a manufactur- 
ing plant at a cost of $1,000,000. 4 
Thomas is Trustee, 353 g St., Detroit. 

The True Blue Motor Co. has m in- 
corporated and capitalized at $100,000 and 
will erect a manufacturing plant in the 
spring. Maurice Wolf is Mgr., 445 Sheridan 
Ave., Detroit, Mich. 

Lowrie & Robison Lumber Co., 2569 Jef- 
ferson Ave., West, has let the general con- 
tract for its proposed factory building, 170 
x 185 ft., to F. BE. CARLETON, 624 Fourth 
Ave., Detroit, at $22,000. 


WYANDOTTE, MICH.—Harley & Atche- 
sen, Archs., 80 Griswold St., have prepared 
plans for a 2-story building, 200 x 80 ft., 
for the Whistler Mfg. Co., of Wyandotte, 
Mich. Stock brick, Bedford cut stone, com- 
position roof, structural iron and cement 
flocring will be used in construction. 

Varney, Winter & Varney, Archs., Equity 
Bldg., Detroit, Mich., are preparing plans 
and specifications for a -story factory 
building, 300 x 60 ft., for the Swift Auto- 
mobile Co.. W. R. Boulter, Mgr., 1120 
Chamber of Commerce Bldg., Detroit. The 
factory is to be lecated on Mulberry Ave., 
Wyandotte, Mich. Construction will be of 
paving and stock brick, Bedford or artifical 
a stone, composition roof and structural 
ron. 

PONTIAC, MICH.—The E. M. F, Autcomo- 
bile Co. is arranging to build an addition 
to its present plant on Piquette Ave. W. 
E. Flanders is Mgr., Pontiac. 


GRAND RAPIDS, MICH.—Robinson & 
Campeau, Archs., Houseman Bldg., Grand 
Rapids, Mich., have prepared plans and 
specifications for a 5-story factory, 66 x 140 
ft., for W. C. Hopson & Co., 25-29 Campeau 


St.. Grand Rapids, Mich. It will be of 
brick and mill construction. 
DETROIT, MICH.—The National Fulton 


Brass Mfg. Co. has purchased a site at the 
corner of East Grand Boulevard and Chene 
St., where it will build a manufacturing 
plant at an estimated cost of $100,000. John 
F. Harrington, Pres., 22-28 Brush St. 

The Electric Heater Co. has purchased a 
site at the southwest corner of Lafayette 
Boulevard and Tenth St., where it will erect 
a factory. George Mitchell is Mgr., 72 
Brush St. 

Albert Kahn and E. Wilby, Archs. and 
Engrs., Trussed Concrete Bldg., Detroit, are 
preparing plans and specifications for a 2- 
story factory building, 580 x 60 and 240 x 
60 ft., for the Hudson Motor Car Co., Hugh 
Chambers, Megr., at the corner of Jefferson 
Ave. and the Belt Line. The building is to 
be of reinforced concrete. 

The Glass Enameled Package Co. has 
been incorporated, capitalized at $600,000, 
and has purchased five acres of land at 
Gratiot Ave. and the Belt Line and will 
build a manufacturing plant. Henry C. 
Wiedeman is Mgr., 948 Beaufait St. 

Rogers & MacFarlane, Archs., Penobscot 
Bldg., Detroit, have let the masonry con- 
tract for the Detroit Column & Mfg. Co.. 
Edwin Everts, Secy., 331 Holden Ave., to 
GEORGE A. VIVIER, 479 Forest Ave., for 


The Kelsey-Herbert Co., 566-76 Kirby Ave. 
W., has let general contract for its 1-story 
factory, 63 x 166 ft., to SCHMIED, SISMAN 
CO., 391 Beaufait Ave. 

Albert Kahn and E. Wilby, Archs., 800 
Trussed Concrete Bldg., Detroit, have Ict 
the general contract for factory building 
No. 17, five stories, 382 x 60 ft.. for the 
Packard Motor Car Co., S. D. Waldon, Gen. 
Mer., East Grand Boulevard and the Belt 
Line, to L. A. HARRISON, 70 Thaddeus, St., 
Detroit. 

The og Laundry Co., Thomas J. Say, 
Pres., Michigan Ave., Detroit, has let 
the general contract for its proposed 2- 
story laundry building to J. BE. HUGG & 
CO., 445 Military Ave., Detroit. . 


CUDAHY, WIS.—The Power & Mining Ma- 
chinery Co., of Cudahy, has had plans pre- 
pared for the following buildings to be 
erected at once: Foundry, 2-story, 360 x 75 
ft., of brick and steel; machine shop, 1-story, 
360 x 220 ft., brick and steel construction; 
pattern storage warehouse, 4-story, brick and 
frame, 150 x 100 ft. All foundations are to 
be of concrete. Plans are being completed 
by the company’s architects and engineers. 


MARSHALLTOWN, IOWA.—A_ machine 
shop 100 x 250 ft. will be added to the 
works of the Lennox Machine Co., Marshall- 
town. The equipment details have not been 
fully determined upon. 

A plant will be erected this season at East 
Main St. and Eighth Ave., for the C. A. 
Dunham Co. and the National Vacuum Heat- 
ing Co., to cost ,000. The foundations 
are already in for three of the buildings. 
The office building will be 2-story, 58 x 54 
ft., of brick with tile roof and modern san- 
itary appliances. The factory building will 
be Story. 40 x 80 ft., of brick and steel 
construction, with freight elevators, toilet 
rooms and chemical laboratory; the power- 
house will be 40 x 36 ft., of fireproof con- 
struction. 


*FORT D. A. RUSSELL, WYO.—Bids are 
asked by Capt. V. K. Hart, Q. M., Keefe 
Hall, Cheyenne, Wyo., until 9.30 a. m., April 
13. for the construction, plumbing, wiring 
for electric motors and lights, electric fix- 
a ee aypons — "y a of laundry 
machinery and equipmen , feed pump, 
etc., for one laundry at Fort D. A. Russell, 


WACO, TEX.—The Citizens’ 
planning to build a repair sh 
house at Waco. The estimated 

3 Preston Graves, Pierce . 
Louis, Mo., is Purchasing Agt. : 

LINNTON, ORE.—Emil 
Archs., Commonwealth Bldg., P.r; 
have completed plans for a new 
the Columbia Engineering Work 
ton. This company is now at T 
Kearney Sts. The new building 
cated between the railroad track 
River, and will be equipped with 
a machine shop, pattern rooms a 
Offices. Cost, 350.000. 

SACRAMENTO, CAL.—Engine: 
senting the operating and consir 
pores of the Western Pacif 
ave looked over the proposed ; 
railroad shops to be erected here. 
the shops, which will cost $750.00. 
commenced, it is stated, in abou: 
The plant is for handling the r; 
building and overhauling for th: 
Pacific from Salt Lake to the Ra 
the buildings are to be of concrete 
T. J. Wyche is Ch. Engr., San 
Cal. 

MANHATTAN BEACH, CAL.—A 
manufacturing brick, from cement 4 


Scha Sor 































will be erected here, at a cost o: wi) 


Ed the Pyramid Cement Products 
ercantile Pi., Los Angeles, Cal 
track will be constructed to the pla: 
Santa Fe R. R., a distance of 960 
plant will have a capacity of 25,000 

GLOBE, ARIZ.—The Globe Fo 
Machine Co. has secured a site up: 
a building will be erected, 


SALT LAKE CITY, UTAH.—Th. 
Co., Cleveland, Ohio, manufacture, 
White steam car, has prepared plan: 
erection of a factory building at s 
City, Utah, which will cost appro 

x The building will be 75 
three stories and basement, and wil! 
for the manufacture of automobile } 
the repairing of all parts of mach 
part of the basement and of the fir 
will be used as a garage, and the : 
will be used for shop purposes. I: 
pected that the building will be finis 
ready for occupancy by June 1. P. | 
chert will be Mgr. 


MONTREAL, QUE.—Ross & Mer 
Archs., 1 Belmont St., have award: 
tracts for remodeling and alterations 
Riordan Paper Co.’s property at 1 
Hall Sq., as follows: General cont: 
J. BROWN; roofing, GEORGE W. Rk} 
CO., LTD.; plumbing and heating. 
BALLANTYNE; electric wiring, M 
BENSTEIN, 


TORONTO, ONT.—The United Typ 
Co. has increased its capital and is « 
an addition to its present factory, 4() 
ft. The plant will have, when com; 
a capacity for 500 machines daily. 
Seitz is Pres., Toronto. 


KENORA, ONT.—The Royal Ca: 
Milling Co. is being organized with a 
tal of $1,000,000, and will build a n 
Plant here with a capacity of 5,000 
per day. 


ST. CATHARINES, ONT.—The Canadian 


Crocker-Wheeler Co., 
has ‘purchased a site of eight acres 
Catherines, Ont., on which are prac 
new bu'idings having a floor space of a 
30,000 sq. ft. The company will insta! 
these buildings tools and equipment fo: 
manufacture of electrical apparatus. 


WINNIPEG, MAN.—The Manitoba 
Co. will erect a plant at St. Vital, 
miles from Winnipeg. The company 


been organized with James Powers, Pr: 


H. P. Bilodeau, Vice-Pres., and F. 
McArthur, Secy.-Treas. 
nipeg. 


MISCELLANEOUS CONTRACTS. 


(* denotes that this work is advertised 
Engineering News.) 


U. 8S. RECLAMATION SERVICE.—AI1 
relative to canal projects, etc., will be { 
under Water Supply—lIrrigation. 


ROAD OIL, PRESERVATION.—Clev 
cae, Ohio.—See item under Streets 
ads. 


DRAINS.—Mitchell, 8. Dak.—Bids wi 
received by H. B. Anderson, County A 
until April 5, for constructing the drai: 
Drainage District No. 4. 


DREDGING.—Boston, Mass.—Bids wi 
received by the Bureau of Yards and D 
Washington, D. C., until 11 a. m., Ap: 
for dredging at the Boston Navy Yard. 


STREET OILING.—Portland, Ore.- 
tract for ciling 200 miles of streets in 
city is r to have been awarded ': 
PORTLAND ROAD OILING CO., at $2> 


WHARF .—Victoria, B. C.—Contract fo 
new Grand Trunk Pacific Railway » 
here has been let to C. J. JOHNSON & 
of Vancouver, B. C., and Seattle, \' 
Work will be rushed immediately. 


*REVETMENT. — Vicksbury, Miss. 
will be received by t. C. 8. Smith, | 
8. A. burg, until : 


April i9, for furnishing brush and pol: 
revetment work in this district. 


DITCH.—Albion, Ind.—The Commissi 
of Nobile, Kosciosko and Elkhart Cov 


e constructio 
9,000 ft of ditth in these counties. 


FIRE APPARATUS.—Vancouver, B. 
Bids will be received William McQ 
City Clerk, Vanccuver, C., until Apr 
for the following automobile fire appar 


Two hose two chemical ne 


of Montreal, Que., 


tically 


Head office, \ 
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tract has been 
Pe om JOHNSON, “Grande 
cu, yd., fer constructing 


Minn.. ds eet requiring about 41,415 
cu. Y of excavation. Arthur A. Cas- 
cu. 7 ity Audr. 


wel 

DIT -Palmyra, Ind.—R. A. BROWN & 
co hington, Ind., have contract for 
build he Simpson drainage ditch at §$8,- 
700. proposed ditch is partly in Pal- 
myra partly in Harrison townships, and 


ve miles long. 


COA’ BARGES.—Seattle, Wash.—Contract 
four coal barges for Waterhouse & 


fo. t oeen awarded to JOHN McATEE, of 
Sea $25,272. They will be built un- 
der sirection of David Baird and John 
Jord of the Waterhouse Co. 

DR AGE.—Amboy, I1l.—John M. Egan, 
Ir Amma, Ill, is in charge of construc- 
tion ‘« on the Inlet Swamp Drainage Dis- 
trict Lee County, Ill. Litigation in: this 
case been settled and work amounting to 
gon0 has been authorized. 

pI ‘H, ETC.—Piggott, Ark.—Bids will be 
ret by Polk Mobley, Clk. County 
Cot until March 26, for constructing 
ma tch and laterals in District No. 9. 
abou’ ive miles east of Piggott. Estimated 


quan ies, about $470,927 cu. yds. 
LE ©E.—Logan, Ohio.—Bids will be re- 


ceiv until March 24 by the State Board 
of Pv lic Works at Columbus for rebuilding 
the e embankment,on the Hocking Canal 
sla ater, about 4% mile above the Worth- 
ingt ‘Dam in Hocking County. 

pock WORK.—Camden, N. J.—The City 
Counci! has awarded contract to AARON 


WARD to build a pier at the foot of Cooper 
St $46,991 ; also the contract to build the 
wharf at Cooper’s Creek and Federal St., at 
$2.20). and for bulkhead sewer of Clinton St., 
at $8,991. 


DREDGING.—Ashland, Ohio.—Contract was 
let to J. A, ROBERTS, of Ashland, at 9.7 


ets. per eu. yd., by T. Brindle, County Surv., 

at publie outery on March 18, for construct- 
ing Jerome Fork Improvement, consisting of 
11% miles of dredge work, about 315.000 cu. 


yds.; also for about 1%4 miles of hand work. 


DITCH.—Conde, S. Dak.—Bids will be re- 
ceived until May 4. by the Board of County 
Commissioners at Redfield, for the entire 
eonstruction of an open dredge ditch, known 
as the Conde Drainage Ditch. about 145,000 
eu. yds. of excavation. J. C. Carpenter is 
the Engr., Watertown. W. J. Bingham, 
County Audr. 


LEVEE, ETC.—Cameron, Tex.—Bids will 
be received until April 9 by the Commission- 
ers of the Hefley Improvement District of 
Milam County, at Cameron, for constructing 
levee and outlet gate; levee 5.36 miles in 
length; outlet gate, containing 3 M. ft. lum- 
ber, treated with creosote. Tenille Hender- 
son, Engr., Cameron. 


ORE DOCK.—Superior, Wis.—Contract for 
the new steel ore dock for the Great North- 
ern Ry. Co., at Allouez, has been let to 
BARNETT & RECORD, of Superior. The 
contract awarded will approximate $500,000. 
The total will amount to about $1,000,000, 
including the contract which was let some 
time ago to the AMERICAN BRIDGE CO. 


DITCH.—Knox, Ind—John EE. Perkins, 
Construction Comr. for the Kyle ditch in 
Laporte and Stake Counties, has awarded 
the contract for the ecnstruction of the 
ditch to COLEMAN & SONS, of Hamlet, 
Ind., at 6% ets. per cu. yd., ee the to- 
tal cost of the ditch between $10,000 and 
$11,000. The ditch will be 12 miles long. 


FUEL OIL. ong ogy Tex.—The Gulf, 
Colorado & Santa Fe Ry. Co. has signed a 
contract with the GULF. PIPE LINE C0. for 
900.000 bbls. of fuel cil for its Texas lines, 
the contract to go into effect July 1. 1910. 
The amount of the contract is over $3,000,- 
0. The delivery will be made at Houston 
and Saratoga, where the oil company has 
loading race 


MARSH RECLAMATION.—New Orleans, 
La.—A. M. Shaw has been appointed Engi- 
neer and Resident Manager of the reclama- 
tion work of the Phillips Land Co., with 
headquarters in New Orleans. This com- 
pany has 80,000 acres of marsh land in the 
Parishes of Plaquemines and St. Bernard. 
la., and is new building a 2%-yd. dredge 
for levee construction. 


IRON FENCE.—Boston, Mass.—Bids were 
eceived as follows by the Charles River 
Basin Commission on March 14 for furnish- 
ing and erecting about 1,700 lin. ft. galvan- 
ized iron fence in the vicinity of ry lock in 
Charles River Dam: The VULCAN RAIL & 
CONSTRUCTION Co.. 17% North Ninth St., 
Brooklyn, N. Y., $8.864 (awarded contract) ; 
W. A. Snow Tron Works, Inc., 19 Portland 
St.. Boston, $8,700, 


PILES, ETC.—New Orleans, Pp —Bids were 
received on March 4 by Lieut.-Col. Lansing 
Beach, Corps Engrs.. U. s A., New Or- 
‘ns, for piles and walling timbers, on the 
ver bank or wharves in Southwest Pass, 
ssissinpi River. Contract for piles was 

to SALINEN BRICK & J.UMBER CO., 
Lrd., New Orleans, at $16,445: for walling 
‘imbers, to BRYAN BLACK LUMBER CO., 
‘ew Orleans, at $2,004. 


WAGONS.—Washington Barracks (Wash- 
agton post-office), Po C.—Bids were received 
or March 5 by Lieut.-Col. W. C. Langfitt, 
Corps Engrs., U. 8. A., for furnishing four 
ol wagons, 35 chest wagons and 20 pon- 
;on Wagons. as follows: Leonhardt Wagon 
x. Co., Baltimore, Md., $15,240; George 
ee ee MPO. CO.” douth Bes nd, Ind. 
, Ind., 
3,699 (awarded contract). 
JRATNAGE.—Spencer, Iowa.—Bids were 
“sized ou March 18 by the Beard of County 
ipervisors for constructing the ——— 
ver improvement, known as Drainage Di 
‘ct No. 6, ree 610,754 excava- 
n tp Sections 1-6, . and sen- 
ate bid for Section 7. 11 7, 1.167 yas. A. W. 
‘amberlain, County Audr. was 


to JOHN McANDREWS, Kankakee, IIl., 
per cu. yd. for main ditch. Con- 
tract for laterals was not let. 

TORPEDO BOATS.—Washington, D. C.— 
The time for receiving bids for constructing 
by contract four submarine torpedo boats 
called for by advertisement of 
has been extended from Feb. 

A supplementary schedule 
defining the chief characteristics of said 
vessels has been prepared and is now ready 
for distribution among prospective bidders. 
Beekman Winthrop, Asst. Secy., Navy Dept. 

*DREDGING.—St. 
be received until 
Board of Water Commissioners for dredging 
the West Arm of Vadnais Lake, 
about seven miles from the city of St. Paul. 
The work will consist of about 1,500,000 cu. 
The material is mostly vegetation and 
. The work to be done in accordance 
with the plans and specifications on file in 
this office or the cffice of Engineering News, 
New York. John Caulfield, Secy. Bd. Comrs. 


Minn.—Bids were re- 
ceived as follows om March 1 at the office 
. Lundgren, County Audr., 
shall County, in the Court House in the City 
for digging and constructing 
11 of Marshall and Bel- 
Estimated quantities, 5,- 


Minn.—Bids will 


*DITCH.—Warren, 


Judicial Ditch No. 


02 cu. yds. drtdge work. 
1320 Seventh St., # 
Engr. Contract was awarded to the NORTH- 
WESTERN DRAINAGE CO., Grand Rapids, 
, at 10.3 cts. per cu. yd. 


CANAL.—Oklahoma City, Okla.—Bids were 

B of County Com- 
14 for construction of a 
canal through Deep Fork Drainage District 


received by the 


necessary bridges. Canal will be about 13% 
miles ie Contracts have been awarded as 
779,000 cu. yds. earth exca- 
. H. KEEGAN, wae Fort Wayne, 
Ind., at 7.74 cts. per cu $ 
bridges, to the KANSAS CITY ‘BRIDGE CO., 
Kansas City, Mo., 23.899. 


have been awarded for building 
protect a tract of nearly 10,000 acres of land 
the northwestern part 
m floods in the Mississippi River. 
ROACH & STANSELL, of Memphis, Tenn., 
have been awarded the levee work at 12 95 


R. an 
LIAMS, of Mattoon, Til., 
9 cts. The estimated cost of improvement is 
$80,000. The levee work is to be completed 


nd G. 
the ditch work at 


DRY DOCKS.—Port 


Bank Bldg., Montreal, Que., 
contract to build the new d 


the bonds to the extent of $1,- 


is quoted as saying that 
1911 two of the largest ships ever launched 
in fresh water will 
Arthur in our new shipbuilding plant. These 
boats will be < — 


“by the summer of 
be completed at 


tons capacity, and 


ciiteeatlidi dinginaiie. Pa.—Joseph F. 


Docks and Ferries, 
on March 9, for the construction of a con- 
crete bulkhead on the Delaware River at 
£ i LATTA & TERRY 
CONSTRUCTION CO., Pennsylvania Bldg., 
8 ; Filbert Paving & Construction Co., 
300; B. F. Sweeten & Son, $9,807, and the 
American Paving & Construction Co., $9,925. 
After the completion of the bulkhead the 
Gloucester Ferry Co. will erect a new ferry 
house at a cost of 


DRAINAGE.—Wocdstock, 
received on March 4 by the Commissioners 
of Rush Drainage District, 
for constructing a system of drainage for 
the Rush Creek 
Dunham, requiring about 88,000 yds. of cpen 

24,000 ft. of tile drains. 
for open work awarded to W. A. 
CO., Syracuse, Ind., at $8,860. 
ster, Wheaton, II1., gr. 
received until April 15 by 
the Drainage Commissioners, 
ft. of 16, 12, 10, 8 and 4-in. tile. 


RETAINING WALL.—Bristol, 
._for the construction of a retaining wall for 
the Federal Building have been received by 
the ningtan, — 


ve Tk, 
yo oo. 
New rot pg Co., Boston, Mass.. 
", $18,200; Joun A. Rooney, 


820 ; a 
Philadelphia. Pa., $8,970 ; Michael Hannigan, 
Y 498. 


DRAINS.—Eldora, Iowa.—As the contract 
was not awarded on Jan. 12 by the Board 
of Supervisors of Hardin County for con- 
struction of a tile ditch and drain in Buck- 

T ew were received on 
March 7. R. A. Vigars, County Audr. Con- 
tracts were awarded as follows: 
Dist. No. 10: Tile—to al ELDORA PIPE & 
TILE HRIV 


ER, Mason City, Towa, at $4,925. 

" 8. J. GARBERICK, Sheldon. 
Towa. $2,850. Bids were rejected on drain 
New bids will be received 
a April 4 for Districts No. 11 and No. 14. 

S$. B. Gardner is City Engr. 


CASTINGS, BOLTS, ETC.—Wheel- 
a.—Bids were received on Feb. 17 


nd * Tp 
, for furnishing and delivering struc- 


for Dist. No. 11. 


Bridge Co., $6,322. Lot C—26,000 Ibs. steel 
castings, American Bridge Co., $1,625. Lot 
D—48,500 Ibs. iron castings, James H. Beans, 
Martins Ferry, Ohio. Lot E—19,500 Ibs. 
bolts, etce., Independent Bridge Co., Pitts- 
burg, ‘ 

CRIBWORK, ETC.—New York, N. Y.—Bids 
were received as follows by the Park Board 
on March 10 for rebuilding cribwork and 
filling in bank on the easterly side of the 
Harlem River, in Macombs Dam Park, Boro. 
of the Bronx: Fox, Hennessy Co., 81 E 
125th St., New York, $9,035; GODWIN 
CONSTRUCTION CO., 30 Church St., New 
York, $8,775 (awarded contract); The New 
York State Construction Co., 78 Broad St.. 
New York, $11,145: Thos. O'Connor, 633 
Second St., Brooklyn, N. Y., $9,195; John 
F. O’Heir. 3052 Perry Ave., Bronx, New 
York, $8,870; Grant Rohrer, 299 Broadway, 
New York, $9,108. Itemized bids will be 
given next week under Contract Prices. 

BULKHEAD:—Norfolk, Va.—Bids were re- 
ceived on March 15 by the Board of Centrol 
for constructing a bulkhead or retaining 
wall on both sides of The Hague. W. T. 
Brooke, City Engr. The bids were: E. Cross 
& Son Co.. $8.40 per ft.: W. D. Murphy. 
$8.68 per ft.; E. Tatterson, $9.60 per ft.: 
Gwathmey Engineering Co., $9.97% per ft.; 
Wm. M. Miller, $10.43 per ft.: Jchn Monk, 
$10.85 per ft.: B. M. Jones, $11.73 per ft. ; 
Sandford & Brooks. $13.90 per ft. B. M 
Johns also bid $10.37 per ft. under modified 
conditions, and Wm. M. Miller also bid 
$11.38 per ft. to include steps at Fairfax 
and Pembroke Aves., with floats for boats, 
filling in behind the walls, and certain stone 
dressing, nct required in specifications. 


FORGINGS, BOLTS, ETC.—Wheeling, W 
Va.—Bids were received by Capt. F. W 
Alstaetter, Corps Engrs... U. S. A., Wheeling, 
on Feb. 28, for furnishing and delivering 
structural steel, steel forgings. bolts, etc., 
for dams Nos. 8 and 11, Ohio River. as fol- 
lows: (A) Dam No. 8, (B) Dam No. 11— 
per Ib.: The Richard Mfg. Co., Bloomsburg, 
*Pa.. (A) 55 cts., (B) 5.25 cts.; Indepen- 
dent Rridge Co., Pittsburg. Pa., (A) 3.32 
cts., (B) 2,36 cts.; Penn Bridge Co., Beaver 
Falls, Pa., (A) 3.69 cts.. (B) 3.14 cts.; 
American Bridge Co. of New York, Pitts- 
burg, Pa., (A) 2.74 cts.. (B) 2.74 cts.: New 
Jersey Foundry & Machine Co.. New York, 
(A) 3.65 cts.. (B) 3.63 cts.; Hoisting Ma 
chinery Oo., New York, (A) 5.77 cts.. (B) 
6.7 cts.; Lawrence D. Weaning, Cleveland, 
Ohio, (A) 3.5 cts., (B) 3.15 cts. 


PIERS.—Charleston, 8. C.—Bids were re- 
ceived as follows by the Bureau of Yards 
and Docks, Navy Dept., Washington, D. C., 
on March 5, for constructing torpedo boat 
piers, coaling pier and railroad track at the 
U. S. Navy Yard, Charleston: Item 1, for 
constructing four torpedo boat piers and 
one coaling pier; item 2, three torpedo boat 
piers and one coaling pier: The Robbins- 
Ripley Co., 50 Church St., New York, item 
1, $53,500; 2, $45,600. The Clark & Win- 
ston Co., WashMmegton, D. C., item 1, $60,- 
000 and $58,800; 2, $53.200 and $52,000 
Wm. L. Miller, 19 Milk St.. Boston, Mass., 
item 1, 854,900; 2, $48,743. The Simons- 
Mayrant Co., Charleston, S. C., item 1, $47,- 
878; 2, $40 R78. Grant-Wilkins, 23% White- 
hall St., Atlanta, Ga., item 1, $48,600; 2 
$42,100. The Charleston Engineering & Con- 
tracting Co., 55% Broad St.. Charleston, S 
C., item 1, $50, 058; 2, 2,750. 


DREDGING.—Wilmington, Del.—Bids were 
received by Maj. R. R. Raymond. Corps 
Engrs., U. S. A., on March 18 for dredging 
(A) the Mispillion River and (B) the Appo- 
cuinimink River, Del., as follows: Miner 
Engineering Co., Washington, D. C. (condi- 
tional upon award of contract for dredging 
St. Jones and Murderkill Rivers, Del.), (A) 
18 ets. per cu. yd., (B) 18 ects.; River & 
Harbor Improvement Co.. Philadelphia. Pa. 
(work to begin July 1, 1910), (A) 40 cts., 
(B) 14 cts. 

Bids were received at the same time for 
(A) dredging St. Jones and (B) Murderkill 
Rivers, Del.: The Rickards Dredging Co., 
Philadelphia, (A) 14 cts., (B) 14 cts.; 
River & Harbor Improvement Co.. Philadel- 
phia, (A) 11.8 cts., (B) 10.9 cts.; Miner 
Engineering Co., Washington, D. C. (condi- 
tional upon award of contract for dredging 
Mispillion and Appoquinimink Rivers, Del.), 
(A) 18 cts., (B) 18 ets. 


*DREDGING.—Savannah, Ga.—Bids were 
received a = D. C. Kingman, Corps 
Engrs., U. A., on March 9, for dredging 
in eClub a, Plantation Creeks, Ga.: (A) 
per cu. yd., 111.000 cu. yds.; (B) ‘total : 
Simons-Mayrant Co., Charleston, 8. C., (A) 
17.3 cts., (B) $19,080; P. Sanford ‘Ross, 
Inc., Jersey City, N. J., (A) 24% cts.; (B) 
$26.950: Paschal N. Strong, Savannah, Ga, 
(A) 15% cts.; (B) $17,000: Savannah 
Dredging Co., Savannah, Ga., (A) 17.8 cts. 
(B) $19,580. Amount available, $19, 957. 
Original estimate. dredging, 16c. per cu. yd. 
All bids were rejected by reason of the in- 
sufficiency of plant of lowest bidder and the 
fact that it was deemed to be the advantage 
of the United States to let the whole work 
at one time, when the additional funds re- 
quired for the completion of the project be- 
eame available, which amount its provided 
for in the pending river and harbor Dill. 
When the work is readvertised, the amount 
to be expended will be approximately $40,000. 
Under the present specifications it was in- 
tended to expend only $20,000 


BARGE CANAL—Albany, N. Y.—The plans 
and specifications for three additional barge 
canal contracts have been completed by 
Frank M. Williams, State Engr., and have 
been appreved by the Advisory Board. They 
will shortly be presented to the Cana! Board 
for approvaliand then advertised: The con- 
tracts are: No. 62, for the improvement of 
the canal from the west line of Monroe 
County to the east end of Contract No. 9 at 
Eagle Harbor, a distance of 14.5 miles. in- 
eluding the widening and deepening of the 
present Erie Canal, the erection of new 
guard gates and new bridges, together with 
pea ge abutments 152 280. Contree 
estimated — $2, Contract 


No 'aT-A, for a section of the 





Champlain Canal from the south end of 
Dunhams Basin Road to the Hudson River 
at Fort Edward, a distance of 3.76 miles 
estimated cost being $380,433. Contract No 





79, for the construction of a highway bridge 
over the Oswego Canal at Bridge St., Os 
wego, at a cost of $39,325 With the ap 
proval of Contract No. 62, practically all 
the plans for the work on the Western Di- 
vision of the canals have been completed 
F. C. Stevens is Supt. Pub! Works and 
will have charge of receiving bids on the 
work. 
EXAMINATIONS. 

_ LIBRARY ASSISTANT.—Washington, D 

—The U. 8S. Civil Service Commission an 
nounces an examination on May 18-19, to 
secure eligibles from which to make cer 
tification to fill a vacancy in the position 
of Library Assistant, $900 a year, Bureau 
of Statistics, Department of Commerce and 
Labor, and vacancies requiring similar qual 
ifications as they may occur in that Depart 
ment, unless it shall be decided in the in 
terests of the service to fill the vacancy by 
reinstatement, transfer, or promotion Age 
limit, 18 years. Application form 1312 

ENGINEER IN WOOD PRESERVATION 
Washington, D. C The U. S. Civil Service 
Commission announces an examination on 
April 20, to secure eligibles from which to 
make certification to fill a vacancy in the 
position of Engineer in Wood Preservation 
District No. 2, Forest Service, at $1,300 a 
year, and vacancies requiring similar quali 
fications as they may occur, unless it shall 
be decided in the interests of the service 
to fill the vacancy by reins tat ment, trans 
fer, or promotion Age I 22 to 40 
years Application form 1512 “ADI hic ations 
must be filed prior to closing hour on 
April 9. 

LABORATORY APPRENTICE Washing 
ton, D. C.—The U. 8. Civil Service Commis 
sion announces an examination on April 20, 


to secure eligibles from which to make cer 
tification to fill vacancies in the position of 
Laboratory Apprentice (male) in the Bureau 
of Standards, Department of Commerce and 
Labor, at salaries of $480 and 3340 a year, 
and vacancies requiring similar qualifica 


tions in other branches of the service as they 
may occur. More than one day may be re 
quired for this examination Men only will 
be admitted to this examination. Age limit, 
17 to 21 years. Application form ]312 
BANKING ECONOMIST.—Washingion, D 
C.—The U. S. Civil Service Commission an 
nounces an examination on April 20-21, to 
secure eligibles from which to make cert 
fication to fill a vacancy in the position of 
clerk, with special qualifications in connec 
tion with banking and currency questions, 
$1,600 a year, Treasury Department, with 
fair opportunity for advancement if services 
prove satisfactory to the Department, and 
vacancies requiring similar qualifications as 
they may occur, unless it shall be decided 
in the interests of the service to fill the va 
cancy by reinstatement, transfer, or promo 
tion. Age limit, 20 to 45 years. Applica 


tion form 1312 


ASSISTANT PHYSICIST.—Washington, D 
C.—The U. S. Civil Service Commission an 
nounces an examination on April 20, to se 
cure eligibles from which to make certi 
fication to fill vacancies as they may occur 
in the positions of Laboratory Assistant (in 
physics) and Assistant Physicist in the Bu 
reau of Standards, Department of Commerce 
and Labor, at salaries varying from $000 to 
$1,200 a year for laboratory assistant and 
from $1,400 to $1,800 a year for assistant 
physicist. The duties in connection with 
these positions are similar to those of as 
sistants in the physical laboratcries of 
scientific and technical institutions As far 
as practicable, appointees are assigned to 
work in the subjects for which they are 
best fitted. Age limit, 20 to 25 years. Ap 
plication form 1312. Applications must be 
filed prior to closing hour on Apri! 9 


ASSISTANT CHEMIST.-—Washingten, D 
C.—The U. 8S. Civil Service Commission an- 
nounces an examination on April 20, to se- 
cure eligibles from which to make certifica 
tion to fill such vacancies as may arise dur 
ing the year in the position of Laboratory 
Assistant (in chemistry) and Assistant 
Chemist in the Bureau of Standards, De- 
partment of Commerce and Labor, at salar- 
ies varying from $900 to $1,200 a year for 
Laboratory Assistant and from $1,400 to $1, 
800 a year for Assistant Chemist. The ad 
vanced places are designed for those who 
have done ccnsiderable graduate work or 
attain exceptional grades, or show specia! 
skill in research. The duties in connec- 
tion with these positions vary from routine 
testing to advanced work involving original 
investigations. As far as practicable, ap 
pcintees are assigned to work in the sub- 
jects for which they are best fitted Age 
limit, 21 to 35 years. Application form 1312. 
Applications must be filed prior to closing 
hour om April 9. 


CHEMIST.—New York, N. Y.—The Munici- 
pal Civil Service Commission, 200 Broadway, 
will receive applications until 5 p. m., April 
4, for the position of Chemist. The exam- 
ination will be held on May 2, at 10 a. m 
Candidates must have a knowledge, gained 
by actual experience, of general chemistry, 
the principles of organic chemistry and 
quantitative analysis (including processes 
applicable to food examination). Some of 
the questions in the technical paper will 
call for a knowledge of calculations of ana- 
lytical chemistry, Some credit will be given 
on the technical paper for ability to con- 
sult reference books in French and Ger- 
man. The examination is open to all citi- 
zens of the United States, and the rule re- 
quiring that every application shal! bear 
the certificates of four residents of The City 
of New York is waived for this examination. 
Minimum age. 21 years. Salary, $1,200 a 
year. Vacancies: Two in the Health De- 
partment; one in the Chemical Laboratory 
and one in the Resreach Laboratory. 
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E \y ishing material and constrmeting steel  BATCHER CO. PIPE WORKS, Sacramento, HAY J h Paquet & 
conduit from headworks Mt. Taber. a Cal, (awarded contract); (B) Grant, Smith G) et Sound Bridoe’’ Pg he Ore. ; 
*STEEL PIPE LINE.—Portland, Ore— ‘otal approixmate distance ~ 24 miles, and & Co., Spokane, Wash.; (C) ° ttle, ash. ; (H) Joseph Pag . 
Rite: wens. seiciesd te ha Wakes beaks consisting of 52,915 lin. ft. of 52-in. and Portland, Ore.; (D) Pacific Construction Portland, Ore.; (1) Internation, nhs 
y » 75,879 lin. ft. of 44-in. steel pipe and San Francisco, Cal.; (BE) Jas. Black Co., Seattle, Wash. The itemize. “ae 
Frank T. Dodge, Supt., on March 8, for fur- cials. The bidders were: (A) SCHAW- Masonry & Construction Co., Seattle, Wash.; as ‘follows : , Were 
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Y.; (C) Delaware Construction Co.. Sid- Pittsburg, By fh ~ Se “contract); wD Rider 
the Sewer Commissioners March 17 for con- ney, N. Y.; (D) Joseph B. O’Rourke & Co., Construction Co., Monticello, N. ¥.: (J) L. 
struction of a portion of a system of sewers Boston, Mass.; (E) Kellum & Shaffer Co.. F. Bannow Co., Kingston, N. Y. The item- 





























and a sewage disposal plant. Schenectady, N. Y.; (F) Albert M. Banker, ized bids were as follows: 
(A) (B) (C) (D) (E) (F) (G) (®) (I) (J) 

4,415 lin. ft. excavating and backfilling, under . ft. $0.25 $0.40 $0.25 $0.30 $0.23 $0.60 $0.30 $0.30 $0.25 $0.30 
8,368 lin ft. excavating and backfilling, 6 to 8 ft .29 .60 30 38 40 .70 46 45 36 33 
' 14,870 lin ft. exeavating and backfilling, 8 to 10 ft. .88 .70 60 50 50 1 -50 55 48 -39 
’ 8,304 lin. ft. excavating and backfilling, 10 to 12 ft. -62 1.10 .80 -15 -70 -90 50 .65 .60 53 
5,392 lin. ft. excavating and backfilling, 12 to 14 ft. .78 1.40 1.25 1.05 -90 1.10 -65 78 80 Ay 6] 
8,417 lin. ft. excavating and backfilling, 14 to 16 ft. 1.07 2.00 2.00 1.45 1.15 1.50 .90 90 1.00 1.00 
1,026 lin. ft. excavating and backfilling, 16 to 18 ft. 1.55 8.00 8.00 2.00 2.00 2.00 1.20 1.20 1.20 1.15 
175 lin. ft. en and backfilling, over 18 ft. 2.25 4.00 4.00 8.00 4.00 8.00 1.50 1.80 1,50 1.40 
24,053 lin. ft. tile pipe, 8-in., furnishing and laying. -26 .20 27 17 -15 18 -20 -20 -20 19 
5.492 lin. ft. tile pipe, 10-in., furnishing and laying -32 .30 36 23 -25 .28 25 27 30 .26 
5,625 lin. ft. tile pipe, 12-in., furnishing and laying 42 35 .43 .30 .80 85 35 36 50 83 
8,506 lin. ft. tile pipe, 15-in., furnishing and laying 56 52 .63 50 55 58 50 62 7 48 
190 lin ft. tile pipe, 18-in., furnishing and laying 75 .70 81 65 -70 66 -70 81 4 60 
4,260 lin. * tile pipe, 20-in., furnishing and laying .98 .95 1.00 1.25 1.00 86 95 1.10 1. 76 
450 lin. > ipe, 24-in., furnishing and laying 1.10 1.25 1.40 1.30 1.20 1.20 1.30 1.50 1.80 1.16 
100 lin. ft 4 z "concrete sewer. .........500% 3.50 4.00 7.00 6.00 6.00 4.00 5.00 3.50 4.00 80 
858 branches or specials on 8-in. pipe ar 87 45 .50 80 -60 82 .50 .63 1.00 -82 
260 branches or specials on 10-in. pipe 1.02 .60 67 AT 95 48 85 81 1.50 1.26 
188 branches or specials on 12-in. pipe 1.35 -75 83 61 1.25 .63 1.25 96 2.00 1.36 
86 branches or specjals on 15-in. pipe 1.83 1.20 1.30 1.10 1.90 7 YY 1.71 3.00 1.96 
6 branches or specials on 18-in. pipe 2.30 1.50 1.60 1.40 2.50 1.25 2. 2.10 4.00 2.36 
94 branches or specials on 20-in. pipe 3.05 2.05 2.15 1.80 3.35 1.72 4.70 2.90 5.00 3.26 
6 branches or specials on 24-in. pipe 4.75 8.00 3.00 2.75 6.00 2.20 6.50 5.00 6.00 3.51 
73 manholes, less than = Te GOU isisebivcs cde 40.00 50.00 50.0% 48.00 45.00 52.00 50.00 40.00 40.00 30.00 
20 manholes, 10 to 12 ft. deep................ 45.00 60.00 55.00 55.00 65.00 53.00 60.00 45.50 50.00 35.00 
27 manholes, 12 to 14 ft. deep................ 58.00 65.00 65.00 73.00 75.00 55.00 70.00 60.00 56.00 40.00 
& manholes, 14 to 16 ft deep................ 65.00 75.00 75.00 85.00 80.00 58.00 85.00 70.00 62.00 50.00 
5 manholes, 16 to 18 ft deep................ 75.00 85.00 80.00 95.00 85.00 65.00 100.00 85.00 68.00 60.00 
1 manhole, 18 to 20 ft. deep 70.00 100.00 90.00 125.00 95.00 75.00 150.00 100.00 74.00 65.00 
2 flush tank syphons, 5- oe 35.00 100.00 25.00 30.00 100.00 75.00 40.00 47.00 35.00 25.00 
60 M. ft. lumber............ 30.00 35.00 30.00 27.00 50.00 30.00 40.00 40.00 35.00 40.00 
450 cu. yds. concrete, 1—3—5.. 6.50 8.00 9.00 12.00 9.50 12.00 8.00 8.00 6.50 8.00 
390 cu. yds. concrete, 1—3—7.. 7.00 6.00 8.00 6.50 6.50 6.00 7.00 6.25 6.00 7.00 
130 cu. yds. concrete, 1—2—3 8.00 8.00 10.00 12.00 10.00 8.00 8.50 8.50 7.00 10.00 
2.550 cu. yds. excavating and filling.............. 35 40 .40 35 50 40 50 60 .20 50 
5.050 cu. yds. borrowing and filling............... .35 60 50 .35 .65 .40 5 50 -80 50 
150 cu. yds. dry rubble masonry................ 2.00 2.50 3.50 2.50 6.50 4.00 6.50 6.00 5.00 2.00 
6,000 cu. yds. rock excavation in trench........ 3.50 3.00 8.00 3.50 4.00 2.00 2.50 2.00 2.50 3.50 
800 cu. yds. rock excavation at disposal plant. . 1.00 2.00 1.50 3.00 2.00 1.50 2.50 1.00 2.00 3.50 
2.000 cu. yds. excav. and grading at disposal plant. .60 40 35 .30 .50 .50 .60 55 2 30 
18.500 lin. ft. 6-in. horse shoe tile pipe............ .08 06% .06 2 .10 .08 08 OT vi Airs .06 
400 lin. ft. 5-in. round tile pipe................ .08 06 06 10 .08 07 07 - yt -06 
4.600 lin. ft. 3-in. round tile pipe................ .06 .04 .03 .08 .05 .05 05 £ , .06 
60 lin. ft. concrete conduit, 4.5 x 9 ft........... 1.30 1.00 3.00 4.00 2.00 .90 2.00 1. 1.00 1.75 
210 lin. ft. concrete conduit, 2 x 6 ft............ et 50 1.00 2.00 1.25 60 1. 1.00 35 90 
SO lin. ft. concrete conduit, 3 x 6 ft............ 90 75 1.50 3.00 1.50 -70 1.60 1.20 50 1.23 
1,900 cu. yds. gravel for contact beds............ 1.25 1.59 1.50 1.00 1.75 1.40 2.50 1.65 1.00 1.50 
"800 rods relocation of stream.................0. 350 250 100 800 85 33 8400 «61000 «620000150 














Totals. .........ccssetscecccccsvcescee $100,820 $116,771 $116,000 $112,112 $122,600 $114,000 $98,712 $02,900 $096,000 $116,002 


4 B Ct Dt Et Fi G H 
21,145 lin. ft. 52-in. steel pipe, Ge WINS ows dukn's o batkadive ys Waid dono bdexk 55 $ 
20,657 lin. ft. 52-in. steel pipe */,e-in. thick oS is bred std ried 40 ao 0D > 
1,838 lin. ft. 52-in. steel pipe, %-in. thick 11.00 13.60 12.30 12.85 12.37 00 14.00 13.40 
775 lin ft. 52-in. steel pipe, */,,-in. thick 13.00 14.80 14.30 15.05 14.19 14.85 16.00 15.45 
75,379 lin ft. 44-in. steel pipe, \%-in. thick fis 6.50 7.50 1.65 7.56 7. 8.40 7.74 8.85 
60 air valves, 4-in., with 4-in. gate valve............. ccc cc ccucccuccee 85.00 100.00 90.00 82.50 100.00 90.00 120.00 90.00 1 
41 blow-off valves, 8-in., with 8-in. gate valve.......................277° 35.00 85.00 60.00 70.80 75.00 40.00 100.00 40.00 ; 
2,860 lin. ft. 8-in. kalamine blow-off pipe.....................) 0 1.25 2.00 1.50 2.00 2.00 1.60 1.70 1.60 
SR Ns CONE Be UNIO go 5 ivi pdisn-.0 < beech de haed< nwku odbc ib Snbeeebewe 07 10 -06 -055 08 07 -06 07 
ee a OR IN oki 5d cba dodanie +o Eee chek eennndl dei doteska When 12.00 12.00 10.00 20.00 10.00 12.30 14.00 12.30 ¢ 
Se: Sk. Dy Dain Gow ONO, hee as... 5 5S iie ns Vb 5 vcncd dé bdads ob dK bees 60s 2.80 2.50 1.50 3.87 3.00 2.00 7.50 2.00 ~ 
R200 Va. 80. homing for GA-im. DINO: - ocdc nec iscdiec sectaccesoececvcvccecs 2.50 2.50 3.25 3.00 2.00 6.00 2.00 
Venturi meter for 52-in. pipe, with attachments, in place.......... 8,000.00 3,000.00 3,180.00 3,000.00 5,600.00 4,000.00 5,600.00 3.5: 
Venturi meter for 44-in. pipe, with attachments, in place.......... 2,100.00 2,300.00 2,200.00 770.00 2,900.00 4,900.00 3,000.00 4,900.00 3°% 
195,000 cu. yds. earth excavation and refilling..................++....... 0. .10 5 65 69 90 54 63 54 = 
GOCP ot: yas: Leese: TOC: CWARPOMOR. « « . o5ccccncccsivescconnveccscceccnceces 1.00 -70 1.50 1.25 1.50 1.00 .90 1.00 
Beeoe Os FES. COUR TOK COMWMNNR ac. 6 60:60. ike sc cv eavws vende bcc cdececeece 2.50 1.75 38,00 2.50 3.00 2.00 2.50 2.00 
ee OU PR, RN CRIN 6 Sab ss ona sin ic dics Gc as Gbeuls Kebbes dccreeny 1.25 15 1.75 2.00 1.25 2.60 2.00 2.60 
40,000 lin. ft. 3-in. drain tile....... aba deeeets aah kegs kon cadwt ti nea Al 10 J OT -10 .06 .26 -06 
- Oe ad rer eee ¥ 40.00 35.00 25.00 35.50 60.00 66.00 40.00 66.00 4 
26,000 cu. yds. earth excavation for roadway. . B -25 . J 1 -50 40 -50 
SD acres clearing and grubbing........0cc6scccccsccctccncevscecce 150.00 300.00 65.00 148.00 300.00 210.00 250.00 210.00 201 
woe mati irene ase RT RM oe oe on <4 ES Caden de + week 41 1a oe peinadtiend $1,259,782 $1,297,105 $1,321,789 $1,322,628 $1,876,032 $1,423,009 $1,441,859 $1,480,667 $1,673 673 
tLock pert or riveted pipe. 

*SEWERS AND SEPTIC TANKS.—Mount  iampholes, flush tanks, etc.; also reinforced- Gane, Ohio; (E) H. Bell, Lauingion, Co., Louisville, Ky.; (M) Kelley ros 
Sterling, Ky.—Bids were received by the concrete septic tanks. Chas. EB. Collins is Ky. T._S. Scanlon. Huntington W ; Portsmouth, Ohio; (N) James Ferry « Sons 
City Clk., March 12, for furnishing all ma Engr., 321 Drexel Bldg., Philadelphia, Pa. « ) E. C. McConnel, Kenton Ohio; tity. C. Pittsburg Pa.; (6) Clark County ( ru 

y & “4 The bidders were (A) John B. McClain & . Harris, Covington, 4% C. 6. Miller tion Co. Winchester, Ky.; (P) Poul @ 
terfals and laying complete about 9% miles Co., Newport, Ky.; (B) Fernow & Brown, & Co., Covington, Ky. dh J. Wa , Kershner, Dayton, Ohio; (Q) Louis znets 
of sewers, varying in size from 6 to 24-in. Montclair, N. J.; (C) H. S. Bosler, Chatta- Knoxville, Tenn.; (kK) ‘Noll Cotistraction Co. & Co., Lexington, Ky. : 
in diameter, together with all manheiog nooga, Tenn.; (D) Scott & Walker, Cin- Chattanooga, Tenn.; (L) L. W. Hancock & The itemized bids were as follows: 

84,065 lin. ft. trench less than 6 ft. 4 $0.24 $0: 97 $0.19 ae En ‘37 $039 $0.28 135 sis 38 $0.60 ‘ahs 129 $0.29 03 : 
34, . &. nch less n ny SR = .2 : .f . . . i : . 2 . 26 ).25 
11,220 lin. ft. trench 6 to 8 ft. deep.............. .83 50 30 “es bat baa 02 05 0.5 0.32 base +4 .75 .85 .42 31 ° 40 

8,150 lin. ft. trench 8 to 10 ft. deep.............. .40 65 62 .62 é 45 40 45 -70 .50 40 ~1,00 57 57 35 50 
8,800 lin. ft. trench 10 to 12 ft. deep.............. 48 83 67 -80 .56 .57 60 55 1.15 .80 55 1.25 .90 .74 .B9 8) 

300 lin. ft. trench 12 to 14 ft, deep.............. .80 1.00 1.12 1.05 .75 -72 -70 -80 1.40 1.10 65 2.00 1.07 .88 42 1.50 

150 lin. ft. trench 14 to 16 ft. deep.............. 1.00 1.25 1.90 1.40 . 1.00 .98 1.00 1.20 2.00 1.50 -95 3.00 1.52 1.15 46 3.00 
29,870 lin. ft. G-in. sewer pipe...............see08 13 .15% 18 13 .16 138 10 10 00% 15 13 25 19 12 .12 a2 
8,554 lin. ft. 8-in. sewer pipe... ..........ceceeee .21% 22% 27 .20 24 | 18 15 14 -22 -21 31 -28 .22 19 18 
2,280 lin. ft. 10-in. sewer pipe..............ceeee. .30 33 .36 82 35 ; 27 22 -23 .80 30 42 34 31 27 30 
3,365 lin. ft. 12-im. sewer pipe.........cscccccvecs 49 43 48 42 49 40 32 30 .28 .40 .40 52 .48 Al .36 40 
1,818 lin. ft. 18-in. sewer pipe...............s000% 80 .74 82 15 .88 -70 .60 55 54 .80 .72 1.00 81 .74 75 .70 
$3,556 lin. ft. 20-im. sewer pipe..........cceccesess 1.05 97 1.10 1,00 1.11 91 .80 Py 5) 80 1.00 .90 1.23 1.02 1.00 1.02 1.00 

500 lin. ft. 4-in. vertical pipe...............00. 12 18 .20 08 16 07 OT 10 .06 12 .08 18 Ba ys 35 .08 10 
2,000 cu. yds. rock excavation... 8.35 2.50 8.00 8.00 4.00 4.25 4.00 3.00 2.75 4.50 3.50 5.00 3.75 8.90 3.00 3.50 

> 2. er ee a . -. 40 4250 43.00 30.00 36.00 33.00 35.00 40.00 40.00 40.00 40.00 50.00 36.00 37.00 52.83 25.00 

«vb fas a uds 066s 0S bN0S00s 6 bees 06 +» 20.00 7.00 7.50 7.50 8.00 6.00 12.00 20.00 16.00 10.00 25.00 15.00 9.00 8.09 8.87 10.00 
PE SN. wk csc bia Us eG seb ewsldds 0s evOeS 75.00 65.00 75.00 75.00 70.00 60.00 75.00 100.00 70.00 100.00 75.00 65.00 78.00 80.00 68.48 60.00 
Fe oe. eer eee re eT ee 60.00 42.00 45.009 40.00 45.00 35.00 45.00 40.00 40.00 50.00 50.00 40.00 38.00 75.00 30.00 40.00 
rarer = 6.50 6.00 19.00 10.00 8.00 9.00 7.00 8.00 10.00 12.00 10.00 12.00 6.25 9.00 7.00 10.00 
2, lin. ft. lumber left in trench...............65. 20.00 30.00 25.00 25.00 30.00 20.00 30.00 380.00 25.00 25.00 30.00 30.00 32.50 20.00 15.00 20.00 
—————$—$—— 2. ood 
Totals for sewer system.................... $40,695 $43,413 $41,517 $42,416 $40,511 $41,350 $40,064 $37,520 $42,160 $46,778 $40,227 $71,022 $43,853 $44,419 $41,025 $39,520 
800 cu. yds. earth excavation..................00 $0.40 $0.50 «$9.70 50 .60 .60 .40 60 50 $0.50 25 $1.00 $0.45 $0.45 $0.50 $0.50 $0.69 
500 cu. yds. rock excavation................00008 3.00 2.50 2.757 150 O00 O50 ee O00 be 3.00 050 4. 3.10 2. 2.00 3.00 4.50 
4% tons reinforcing steel bars................... 100.00 45.00 75.00 75.00 60.00 42.00 45.00 43.00 41.60 60.00 75.00 112.00 40.50 100.00 160.00 80.00 43.99 
180 cu. yds. concrete in walls and floors.......... 8.80 10.00 10.00 8.00 11.00 9.00 8.50 12.309 11.50 12.00 8.00 12.00 11.25 7.00 8.00 10.00 12.29 
70 cu. yds. concrete fm roof................0005 9.00 12.00 15.50 11.00 1200 9.00 9.50 12.30 .11.50 15.00 10.00 15.00 2.00 9.00 10.00 12.00 12.29 
8 sluice valves, 8-in.... sc ! .00 18.00 18.00 16.50 18.00 16.00 25.00 26.50 10.50 27.75 20.00 16.50 25.00 18.00 
1 sluice valve, 10-in.... .00 30.00 25.00 24.00 25.00 20.00 380.00 34.00 12.50 35.00 22.00 22.00 30.00 25.00 
3 sluice valves, 12-in .00 40.00 35.00 387.50 34.00 29.00 35.00 45.83% 15.00 45.15 30.00 28.40 40.00 34.00 
2 sluice valves, 18-in ‘ 100.00 65.00 102.00 60.00 54.00 40.00 120.00 26.00 81.00 60.00 39.60 70.00 60.09 
Pipes, manhole covers, etc. (lump sum) 132.00 125.00 200.00 800.00 530.00 300.00 100.00 100.00 250.00 500.00 195.00 200.00 300.09 
Totals for septic tanks.................... $5,267 $5,107 $5,875 $4,372 $5,209 $4,608 $5,182 $5,349 $4,604 $5,970 $4,518 $7,005 $5,622 $4,742 $4,130 $5, 405 $6,599 
PAVING.—Mankato, Minn.—Bids were re- 
‘SEWERS AND DISPOSAL WORKS— The bidders were, (A) Charles Ippolito, Gloversville, N. ti, @ (@) John Ww. Helter, saves, March 14 for ree we 
se ewar bert ey, acuse, Newark, N. son ts Frees. Soard of Public Works 
Monticello, N. Y.—Bids were received by N. LE sng The bidders were: (A) J. W. Turner Im- 


provement Co., Des Moines, Iswa; (B) North 
a4 Construction Co., Mankato, ‘Minn. ; (C) 
Coughlan Co., Mankato, Minn.; (D) 
FIELDING: & "SHEPLEY, St. Paul, Minn. 
(awarded contract). The unit prices for 
plain brick paving on a 6-in. concrete base 
were: (A) $2.05; (B) $2.28; (C) $1.87; 
(D) ‘$1.89. For paving between the street 
Utteohd tracks: (A) 80; (B) $2.62; (C) 
2.29: (D) $2.30. The totals were: (A) 
586; (B) $46,998; (C) $38.651; (D) 


WATER MAINS.—New York, N. Y— 
The Dept. of Water Supply, Gas and Elec- 
opened bids March 2, for the con- 
struction of mains in Classon Point Road 
and in Burke St. The contract was award- 
ed to WILTON CONSTRUCTION CO., at 
a@ price of $24,801. The items are as fol- 
lows: 500 tons c.-i. pipe, $27; 10 tons spe- 
cials, $57; 11 tose valve boxes, $46; 11.200 
lin. ft. 12-in. pipe, 68 cts.; 18 screws, 12- 
in., screws, $3. "$16: 28 double 
nozzle hj rants, $36; x 12-in. connec- 
tions, $125. A TB. Cy oft items were bid at 
nominal prices. 

The contract for laying — in Barnes, 
Bleudell and Carpenter Sts. was also award- 
ed to the WILTON CONSTRUCTION co., 
at $32,616. The principal items were as 
follows: 460 tons c.-i. pipe, $27; 34 tons 
branches, $57; 48 ‘Gon valve boxes, $46; 
4,640 lin. ft. 12-in. Pipe, 57 cts.; 14,480 lin. 
ft. G-in. pipe, 46 cts.; 18 aives, 12-in., 
$54; 120 valves, 6-in., $16.85; 72 double 
nozzle hydrants, $36.40; one 20'x 6-in. con- 
nection, $75; two 16 x 6-in. connection, $75. 
The bids on a number cf items were made 
at nominal figures 

The contracts for mains in the Grand 
Boulevard or Concourse and 18ist St. was 
awarded to HANOVER CONTRACTING : 
215 W. 125th St., New York City, at $.79.- 
553. The tems were as follows: 4,650 ‘ons 
c.-1. pipe, .50; 180 tons branches, °57; 
142 tons valve boxes, $44 j oe cu, yds. 

na- 

— excavation, 50 cts.; 80,000 "cu ds. 
excavation, 50 cts. : ro ds. 
earth filling, 60 ets.; 23,000 iin. ft. 2°-In. 
pipe, 60 cts. ; ag 4 jin. ft. 12-in. pipe 35 
cts.; 17 $130; 140 va ves. 
wale 7g $20; 240 


12-in., 3 
double nozzle’ oh Ives. 20- 
in. ; 3x 20 20 in tion, £100; 
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BRIDGE.—Snohomish, Wash.— 
eceived by the Board of County 
rs of Snohomish County on Feb. 
construction of a steel draw span 
over the Snohomish River, John 
County Bngr., Everett, Wash. 
plans were bid on, one (Plan A) 
‘or a railroad crossing at grade 
(Plan B), at an elevation 5.25 
breziding an undercrossing for 
The pile approach called for 
f lumber 5 2,400 lin. ft. piling; 13 
1; 202 cu. yds. concrete founda- 
. tt qrevesed lumber and blocks. 
e for the draw span included 45 
recone plank and blocks. In the 
and draw rest (Plan B) the fol- 


lowing quantities were included: 187 tons 
structural steel; 1,506 cu. yds. concrete in 
center pier; 756 cu. yds. concrete in end 
piers; 4,800 lin. ft. (160 piles) piling in 
tn aa 83 M. ft. lumber; 7 lin. ft. piling 

draw rest. In all cases the roadways were 

20 ft. wide and the two sidewalks were in- 
cluded, each 6 ft. wide. The bidders were: 
(A) Everett Construction Co., Everett, 
i (B) Minneapolis Steel & Machinery 

Co., inneapolis, Minn.; (C) International 
Contracting Co., Seattle, "Wash. ; (D) Pear- 
son Construction Co., Inc., Seattle, Wash. ; 
(EB) Cowlitz Bridge Co.: (F) Lance & 
Peters, Seattle, Wash.; (G) American Pile 
Driving Co., Everett, Wash.; (H) Puget 
Sound Bridge & Dredging Co., Seattle, Wash 
The items were as follows : 








PLAN 
(A.) (B.) 


el draw span, in- 
center and end 





a : 
(C.) (D) (BE) (FB) (G) (Hh) 


sence ome $50,416 $56,461 $57, = $73, 706 $44, 147 $59,500 
1,043 2,009 1,2 1.368 086 
} trestle ...... Wee 3580 2'525 


1,053 
5 515 3,480 3. ats 4,056 2: 571 4,160 





$63,357 $55,729 $56,984 $61,951 $62,561 $79,220 $47,803 $64,925 


PLAN B. 


eel draw span, in- 


eenter and end 





0c HdRREN DEUS C es eos $60,288 $53,648 #1. 7” ——_ $58,902 $77,397 $45.568 $61,500 
le trestle .....+..+. 2,242 1,976 2.213 2.538 2,006 2,310 
el trestle .......... 5,157 3,557 ion eri 5,668 6,603 4350 7,916 
sb bR hes Sais Vee 6 $67,689 $59,217 $58,861 $69,397 $66,783 $86,538 $51,924 $71,727 


Light, Heat and Power Plants. 


Tocs of in 


8-28 Franchise, Los Ange a 

4- 1 Gas franchise, Ft. iiliam, Ont. :. 7 

4- 2 Heating, etc., Portland, Me...... 3-17 
Wiring, ete... Fort Dade. Fla.... 3-10 


4- 6 Franchise, Hayward, Cal....... 3- 
4- 7 Power plant, Albany, N. Y...... 8-17 
4-12 Power plant, Otisville, N. Y..... 3-24 
4-13*Light system, Ft. Sill, Okla..... 3-17 
4-14*Power station, Rumford, Me..... 3-17 
4-15 Elec. plants, Camrose, Alta..... 3-10 
Bridges. 
8-25 Bridge, Grandville, Mich........ 3-24 
8-25 Bridge, Coshocton, Ohio......... 8-24 
8-26 Bridge, Guelph, Ont............. 8-24 
3-26 Bridge, M r, aac. mat es 3-24 
3-26 Bridge, Da eee ee 17 
8-28 Bridges, Hartford City, Ind..... 8-10 
8-28 Bridge, Muskogee, Okla......... 8-24 
3-28 Bridges, Grand Island, Neb...... 8-24 
8-28 Arch, Fairbury, Neb............ 8-24 
3-28 Bridge, Lisbon, Ohic............. 38-24 
3-28 Bridge, West Chester, Pa........ 8-24 
3-29 Bridges. Muskogee, OMA ioc .0 3-10 
8-20*Bridge, Kempton, Pa........... 3-10 
3-30 Bridge, Minitonas, Man......... 3-24 
3-31* Bridges, Minneapolis, ae enews 8-10 
4- 1 Bridge, Rutherford, N. J......... 3-24 
4- 2 Bridges, etc., Brenttora, Ont.... 3-24 
4-4 rae ae — ees onic. bay 
4- 4 Substructures, e ryan, 0. 8- 
4-4 8B Streator, It...... Sevcss. O10 
<4 Beige Laporte, Ind .......... -. 3 3 
4-4 baba ne a i débws — pe 
4- 4 Bridge repair, Harrisonburg, La 3- 
4- & Bridge, San Jose; Cal......... --- 3 
4- 5 Bridge, Castlersick, Wash....... 2-24 
4- 5 Bridges, Goshen, Ind............ 3-24 
4- 5 Bridges, Vincennes, Ind......... 3-24 
4- 5 Bridges, Waynesburg, Pa........ 8-24 
4-15 Bridge repairs, ——e BOs ecsné 3-24 
6- 1 Bridge, Gretna, La.............. 8-24 
6- 1 Substructure, Whiterocks, Utah.. 3-10 
-25 Post-office, Lexington, Ky....... 2-17 
a F codec ‘ae fee 10 
5 Storehouse, Ft. Barrancas, pass 8-10 
Church, Kelowna, B. C. 3-10 
Post-office, Bechester, N. Y..... 8-10 
*Post-office, imor, TM ...sc ove 2-17 
School, Cincinnati, Ohio........ 
3-29 Post- office, Estherville, Ia 2 
3-20* Court-house, Butte, Mont....... 2 
3-30 -office, ee ne 
-20 Bldg. repairs, Pittsburg, P 
31 Post-office, Brainerd. Minn 


jee 
ques Ft. Sam Houston, Tex. 4 


’ ’ 









Chicago, Il... 
Ledddinndheccaies ssc. NOY Oa 


-8 ; is pwies Boat 
-10*Quarters, etc., rt Strong, Mass. 3-24 
AT Bost-office Aehtabuls, Olio...., 8-10 
*Laundry, Ft. D. A. Russell, -24 
*Schools. Bayonne, N. J........- -24 
4 Post-office, Columbus, Neb...... 8-17 
15 Cottage, La Fayette, Ind........ 8-24 
{19 Post-office, Concord, N. C....... 3-24 
\-20°Post-office, Greencastle, Ind..... 3-24 
25 Post-offiee, Kansas City, Kan... 3- 
!.26*Post-office, Rochester. Minn... .. -24 
27*Post-office, Enid. Okla.......... 3-17 
2 Post-office, Lander, ,, eee 
7 Storehouse, Bremerton. W. mre: 
uarters, Bremerton, Wash...... 
lans, New Orleans, La........ .. 8-17 
Water-Works. 


ty, Sot, Colo...+.....- 7. 


i ay 
efield, Kan.... 





3 
iss. ... 3- 3 
«+ 8-17 


7 


LIST OF CONTRACTS PENDING. 


Noted in 

issue of 

3-29*Pumping plant. Burlington, Iowa 3-17 
3-29 Yow main, Black River Falls, 

iil. set en acin ss te has . 3-2 
3-20*Water-works, Fort Erie, Ont. 
3-30 Boiler, Savannah, es 
4- 1 Irrigation work, Calgary, Alta... 3-24 
4- 1 Sleeves and valves, Portland, Ore 3-24 
4- 1*°Water-works, Miles, Tex........ 8 
4- 4 Water pipe, Winnipeg, Man. 
4- 4 Water-works, Sherman, Tex 3 
4- 5* Irrigation work, Canon City, Colo. 3-24 
4- 5 Water mains, Madison, , , Fore 3-17 
4- 5 *W.-wks. conduit, Meridian, Miss. 3-17 
- a Punting plant, Fort Hancock, 


— 


4-11ew: -Wks. bonds, Ramona, Okla. 3-10 


4-12 Water mains, Fort~ Bayard, N. 


|_| Tener 8-24 
4-14 Reservoir, Fort Collins, Colo.... 3-24 
4-14 Water-works supplies, Aberdeen, 

ae EO eee ae aera re 8-10 
4-15 Water-works, Opelika, Ala. - 3-24 
4-15 Water mains, Florence, 8. G.... 3-24 
4-18 Pump house. Weston. Ont. 3-24 
4-19 Laying pipe, etc., North Battle- 

Se BI nie H4 win dbs ° 466 back ee 3-24 
4-30 Pipe, Marietta. Pa......5....... 8-24 
5- 1 Irrigation work, Calgary, Alta... 3-24 

Sewers. 
8-26 Sewer, Newburg, Mhio........... 3-17 
3-26 Sewers, Elkhart, Ind............ 8-24 
3-26 Sewers, Harrisburg, Pa......... 8-24 
3-28 Sewers, Muskogee, Okla.. 3-24 
3-28 Sewage works, Oklahoma ’ City, 

RS A ee ee eer ae -2%4 
2-28*Sewers, Wash.. D. C. 2-17 
R-29*Sewer system. South Amboy, N. J. 3-17 
3-29 Sewer, Michigan City, Ind....... 3-24 
3-29 Sewer, Juniata, Pa.............. 8-24 
3-30 Sewers, Beloit, Wis............. 3-2 
3-30 Castings, Aurora, Ill............. 3-24 
3-30 Supplies, Brooklyn, N. Y......... 3-24 
3-29 Sewers. New York............... 8-17 
2-31*Sewer pipe, Brantford. “Ont  oheee 2-17 
4- 1 Sewer system, Cleveland, Tenn.. 2-17 
4- 1 Sewer, Louisville, Ky........... 3-24 
4- 4 Sewer, Toronto, Ont............. 8-24 
4- 4 Culvert, Ashley, N. Dak......... 2-10 
4- 5*Sewer system, Comstock, N. Y.. 3-17 
4- 5 Sewers, Peabody, Kan........... 3-24 
4- 6 Sewer, Arnold. Pa............... 8-24 
4- 6 Sewers, Brooklyn, N. Y.......... 3-24 
4- 8 Sewer, Louisville, Ky............ 3-24 


4-14 Sewer extension, Canton, Ill.... 3-17 
4-15 Sewer work. Big Stone Gap, Va.. 3-17 


4-19*Sewer, Toronto. Ont............. 8-17 
4-28 Sewer, Fargo, N. Dak........... 3-24 
5- 1 Sewers, SR Milens sd db ene ade 3-24 


~5- 3 Sewer system, Manhattan, Kan.. 3-17 


Streets and Roads. 


3-24 Road rollers, New York......... 8-24 
3-25 Paving, etc., Troy, N. Y........ - 
3-25 Sidewalks, Oakley, Ohio...... . 3-17 
8-25 Road roller, Minneapolis, Minn... 3-17 
8-25 Road, Cincinnati, Ohio ......... 3- 3 
8-28 Pavement, Normal. Iil.......... 8-17 
3-26 Paving, Little Rock, Ark........ 3-24 
83-28 Paving, Steubenville, Ohio....... 8-24 
3-28 Road impvt.. Los Angeles. Cal... 3-24 
3-28 Macadam, Youngstown, Ohic..... 3-24 
3-28 Roads, Hartford, Conn........... 3-24 
8-28*Sidewalk, Lake Charles, La..... 3-17 
8-29 Paving, Sioux Falls, 8. Dak.... 3-17 
8-29 Paving, Goshen, Ind............. 3-24 
3-29 oa Stratford, Ont........... 3-24 
= Paving. etc.. New York......... 8-24 
-20 Read, Cleveland, Ohio........... 8-17 
8-20 Pavi mg, Raleigh. N. C.......... 2-10 
8-30 Road, Cleveland, Ohio........... 3-10 
3-80 Macadam, Columbus, Ohbio...... 8-10 
8-81 Driveway, bee mgs Minn.... 3-17 
4- 1 Paving, Gallitzin, Pa........... 8-17 
bs j Roads, Cincinnati, Ohio. . -. 3-10 
1 Paving, -— seme City, Utah.... 3-24 
t 4 Paving, At! hte: ones conte 3-24 
4- 4*Roads, walks ‘4 Du Pont, Del. 3-10 
£ 4 Road, etc. Ft. Strong, Mass... - $17 
4-4 ow gg Rushville, Ind........ 3-17 
4- 4 Stone road, Tipton, Ind......... 3-17 
4- 4 Paving, Muncie, Ind............ -17 
4- 4*Roads, as ig eS etniigused 2 -17 
4- 5 Gravel road, Me, Ind..... . 3- 
4- 5 Paving, jaangn, *. dinuc ony -24 
4 5 Road oiling, -: He ee 
46 feet, Petersburg, Ind....... eves B24 





WATER-WORKS, PAVING.—Buriington, 








Wis.—Bids were received on 
P. J. Hurtgen, City Engr., for the following 
the extension of the water- 
work includes 1,334 lin. 
. of 4-in. water pipe; four 4-in. gates and 
; one 6-in. gate and valve box; 
; two hydrants reset; 2,500 lin. 


Readers’ Wants 


if you are in the market for material, 
quip t or li and fail to find it 
im our advertising pages, send us full par- 
ticulars, and we will gladly put you in 
touch with the right parties. 








The contract was awarded to H. HOHEN- 








The unit prices were as fol- 
1,334 iin. ft. 4-in. pipe, 60 cts.; 
valves, 4-in. and boxes, $16; one gate valve, 


; two hydrants, reset, 
bidders for paving work were, 
| Soi age ne (awarded contract); 
(C) Kamschulte-Pickhard En- 
xineering & "Construction i D) 


; (H) A. Thompson; 
itemized bids were as 
: 10,321 “; yds. bere paving on 6- 


$1.76, (H) $1.78. ( 


(H 
totals, w $16 do, (B) ngitins (2), 


5 Gravel road, Covington, Ind 
as Eveleth, Minn. f 
_ re Leavenworth, “Kan 





Highway. "Globe, Ariz. 
6 Road, Cleveland, Ohio. . 


8*Roads, Albany, N. Y. 
8 Road, Cincinnati, 
8 Gravel road, Muncie, Ind 
8 Gravel road, Williamsport, mae 
8 Macadam, Two Rivers, Wis. 
4-11 Gravel road, Bedford, Ind....... 
4-11 Paving, Aberdeen, 8. Dak 
4-11 Pavement, Moose Jaw, Sask......; q 
-12 Macadam, St. 
. Connersville, Ind.... 
-14 Paving, Platteville, Wis......... -2 
-15 Gravel road, Kokomo, Ind....... 3-24 


Miscellaneous. 








are . 8-24 


Bicocon 


Oh 
-25°Comfort stations, 


D. 
Garbage | removal (Garbage). 


Street sinha (Garbage), 





oth eb 3-24 
3 aneDredving equipment, 
-29*Dredging, New Y 
3. 29 Barge Canal, 
oat, Wheeling, W. ‘Va. 


eocccccccccece covcsccee S10 


ae 1*Dredging, New York 
1 Torpedo boats, Wash., D. C 
1 Torpedo boats, Wash., D. C 
2 Dredging. Boston, 
4 Drains, Eldora, Iowa 
4 Culverts, 7. 


5 Drains, Mitchell’ 
4- 7*Barge canal, 


RS ox cee 3k 8-24 


4 “ 
4-11*Dredging, St. 
4-12 x 


continental Ry. (Rys.) 
4-14*Timber, Detroit, 
4-15 See Algoma Central & Hudson 
on Ry. 


Pee eee eee eee eee eee) 


Maras Miss 


4- “21 Fi Fire prea Vancouver, B. C. 3-24 
4-30 Ditch, Olivia, 1 

5- 4 Ditch; Conde, 8S. Dak 

5-15 Watering carts, ‘ 


Cee meme eee ee eene 


Examinations. 
3-29 Mechanical mg grec Dftsman, 


3-29 Clerk-Draftsman, Cheyenne, Wyo. 3- 3 
ftsman, Wash., 


Petia anausiiw ewes sbeebs so? 3- 3 
3-80 Scientific Asat., ash., D. ‘ 
4-6 se in Soll Survey, Wash., 


4-20 Banking economist, Wash., D. ¢. 
4-20 Asst. chemist, h., D.C 

4-20 Asst. physicist, Wash., dD. 6 
4-20 Laboratory apprentice, 








b., c 
5- 2 Chemist, — a. 
5-18 Library asst., 


Plans and Specifications on File. 
noted) at the office of The 
Publishing Co. 

4- - Tee viant, aoe 


Bt na eg st 


CATALOGS.—Ashtabula, Ohilo-—Chapin & 
Bryson, Archs. and Engrs., Nettleton Bidg., 
desire catalogs from manufacturers and deal 
ers in their lines. 

CATALOGS.—Edmonton, Can.—The Edmon 
ton Engineering Society is open to receive 
catalogs, etc., from manufacturers. The so 
ciety should be addressed at the Archibald 
Block, Edmonton, Alta, Can 

CATALOGS.—Mesa, Ariz.—We are advised 
by the Consolidated Canal Co. that it is con 
templating considerable construction work 
and desires catalogs from manufacturers of 
all kinds of construction equipment 


INDUSTRIAL NOTES. 


GEORGE CUOZZO, general contractors, of 
Bangor, Me., bas removed his office to 116 
Exchange St., In that city 

THE ILLINOIS BRICK CO., Chicago, I) 


has recently purchased the Glenview Brick 
Co. and the Kemnitz Brick Co 

THE TROJAN POWDER CO. announcee 
the removal of its California office from 
Oakland, Cal., to the Phelan Bidg., San 
Francisco. 

THE FABRICATING STEEL PLANT of 
the Alfred B. Norton Co., Boonton, N ; 
was partially destroyed by fire last Decem- 
ber. Work has recently been started at a 
new mill on adjacent property. 

THE RAYMOND CONCRETE PILE CO., 
New York and Chicago, has been awarded the 
contract for the concrete piles and founda- 
tion of the Marine Barracks at the League 
Island Navy Yard, Philadelphia 


THE AMERICAN COMPRESSOR & PUMP 
CO. announces the removal of the general 
offices of the company to 718 Bast Pratt 
St., Baltimore, Md. The New York office is 
in the Hudson Terminal, 30 Church St 

THE CALDWELL CONSTRUCTION CO, 
Columbus, Ind., has been incorporaftd to do 
a general construction business. The capl 
tal stock is $200,000. George W. Caldwell! 

V. Wilson and Herman Virgin are di 
rectors. 

THE PENNSYLVANIA RAILROAD CO. ts 
disposing of its wooden passenger equip 
ment. This includes about 250 cars of va 
rious types. It was announced some time 
ago this railroad would, in the future, buy 
only steel equipment for its passenger ser 
vice. 

THE PASSENGERS TRANSPORTED in 
New York City in December, 1909, numbered 
128,881,160, an increase of over 10,000,000 
compared with the corresponding month last 
year. The newly opened Hudson tunnels ac 
counted for a part of the increase, but all 
lines contributed 


NEW TERMINALS will be constructed at 
East St. Louis capable of accommodating 
20,000 cars. This work, which includes a 
retaining wall from the Merchants Bridge to 
the Eads Bridge, will be done by the Ter- 
minal Railway Association at an expense of 
more than $1,000,000. 

THE WM. CRAMP & SONS SHIP & EN- 
GINE BUILDING CO., Philadelphia, has re- 
cently acquired contro! of the Federal Steel 
Casting Co., Chester, Pa. The capacity of 
this plant is approximately 1,000 tons of 
castings a month. The output will be large- 
ly used in the shipbuilding works 

THE BROWNING ENGINEERING CO., 
“Cleveland, Ohic, advise us that it is fre- 
quently called upon to furnish good opera- 
tors for Browning locomotive cranes. This 
company would like to have addresses of 
such men so that they may be filed fcr refer- 
ence and supplied to these wanting opera- 
tors. 

A BRANCH OFFICE has been established 
at 84 State St., Boston, Mass, by L. J. 
Wing Manufacturing Co. This wil! be in 
charge of A. HB. Seeling. A stock of turbine 
blowers will also be carried in the New 
England territory. An office was recently 
opened in the Old Colony Bldg., Chicago, in 
charge of J. J. Arnsfield. 


TWELVE PORTABLE OIL BURNING 
rivet heating furnaces have recently been 
installed in the new plant by the Lacka- 
wanna Bridge Co., Buffalo, N. Y. This work 
was done by Tate, Jones & Co., Inc., Pitts- 
burg, who make a specialty of oi!) burning 
equipment and furnaces for melting, an- 
nealing, and tempering. 


THE TRENTON ENGINE CO., Trenton, 
N. J., has recently shipped one %300-HP 
Reeves vertical cross-compound engine to the 
Hill Dredging Co., Atlantic City, N. J., and 
one engine, direct-connected to a 100-KW. 
Bullock generator, to be shipped to Iquitos, 

. Also one 14 x 12-in. horizontal single 
cylinder engine to a Trenton, N. J., manu- 
facturer; two small engines to New York 
City. 


AN IMPORTANT CONSOLIDATION of 
tank manufacturers has just been announced 
The National Wood Pipe Co. and the Pacific 
Tank Co., have, to expedite business and in- 

crease manufacturing and shipping facili- 
ties consolidated and in the future will be 
known as the Pacific Tank & Pipe Co. A 
new factory has just been completed in 
Portiand, Ore., which will materiaeliy in- 
crease the output of wood tanks and enn- 
tinuous stave water pipe, as well as irriga- 
tion supplies. Factories and offices are now 
located as P vg ae 318 Market St.. San 


Francisco ; 404 Equitable Bi Los An les, 
and 210 Wells Fargo Bidg. Bide. Portion » Ore. 
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SIX NEW STEEL CAR FLOATS have re- 
cently been ordered by the Pennsylvania 
Raliroad Co. Two of these, each 250 
length, were ordered from the 
Shipbuilding Co., and four, each 145 feet in 
length, from Wm. Cramp & Sons. A sub- 
sidiary company has also placed an order 
for one steel harbor barge. 

THE GAYLEY DRY BLAST PROCESS 
will be installed at the works of the Oecester- 
reichische Berg & Huettenwerks Gesell- 
schaft, Austria. This company has two fur- 
naces, each of 200 tons daily output. This 
is the first Gayley installation in Austria, 
though the process is in use at several 
works in other European countries, 

AN IDEA OF THE RAPIDITY at which 
work can be done by molding machines is 
given from a recent statement by the Hanna 
Engineering Works, 2050 Elliston Ave., Chi- 
cago. The machine has a recerd of over 500 
flasks, each 1% x 22 ins. in 9% hours, There 
are four castings to the flask which gives a 
record of 2,000 castings in a working day. 


THE SULLIVAN MACHINERY CO. is 
installing four of its tandem Corliss com- 
pound steam and two-stage air compressors 
tor the Mason & Hanger Co., Cornwall, N. 
Y., where the latter company has a contract 
for one of the siphons for the New York 
Board of Water Supply. Each of the units 
has a capacity of approximately 2,500 cu, ft. 
of free air per minute, so that the com- 
pleted plant will furnish 10,000 cu. ft. of 
free air per minute. 

NEW OFFICES have recently been estab- 
lished by the Kennicott Water Softener Co. 
at 60 Church 8t., New York City, and the 
New York Life Bidg., Kansas City, Mo. The 
Eastern office, in New York, will be in 
charge of W. T. Runcie, formerly connected 
with the Tatnall Engineering Co., The Kan- 
sas City office will be under the direction of 
Oo. B. R. Wilms. The main office of the com- 
pany is in Corn Exchange Bank Bidg., Chi- 
cago; branches have already been estab- 
lished in London and Paris. ‘ 

CONSIDERABLE OF THE IMPROVE- 
MENT Work on the New York Central Lines 
which has been under way for several years, 
is nearing completion. The Michigan Cen- 
tral’s double tube tunnel underneath the De- 
troit River is finished as far as the tunnel 
construction is concerned, but considerable 
of the lining and the electrical work is to 
be done before the tunnel will be put to 
actual service. This improvement has cost 
in the neighborhood of $10,000,000. The 
Lake Shore has recently obtained direct con- 
nection to the coal fields of Central Penn- 
sylvania, which will considerably facilitate 
operations. 

AN EXTENSIVE SCHEME for developing 
power plants of the Commonwealth Edison 
Co. of Chicago has recently been announced. 
President Samuel Insull of the company 
states that a recent purchase of approxim- 
ately 110 acres has been made on the north 
branch of the Chicago River near Roscoe 
and Addison Sts. At this place, the new 
stations will be located and will be driven 
by turbine engines. Probably two stations, 
each containing six engines, will be built in 
the near future, giving an output of 160,- 
000-KW. The expenditure for this plant 
will, in the course ef a few years, robably 
aggregate between $15,000,000 and $20,000,- 
Ovo 

THE OHIO BLOWER CO. has just pur- 
chased a parcel of land, approximately two 
and one-half acres, frum the Schofield Es- 
tate in Cleveland, Ohio. This property is 
located in the center of the manufacturing 
district of the Bast Side, being just east of 
Hoth St. and north of the Erie Railroad Sta- 
Lion. The company proposes to build a 
factory of the latest type, with every mod- 
ern advantage. The company makes auto- 
saobile sheet metal parts, such as _ hoods, 
fenders, tanks, underbonnets, etc., “Swart- 
wout” cast-iron exhaust heads, steam and 
oil separators, ventilators, automatic safety 
water gauges and gauge cocks. A part of 
the work consists of manufacturing and in- 
stalling modern dust collecting systems and 
supplying mechanical heating and ventila- 
tion in factories and other large buildings. 





For other Proposal Advertisements 
see pages 51, 52, 53, 54, 56, of Adver- 
tisements and Construction News 
page 118. 





PRESSURE TUNNEL. 


COMMONWEALTH OF MASSACHU- 
SETTS.—Metropolitan Water and Sewer- 
age Board. Constructing Pressure 
Tunnel and laying Water Mains.— 
Sealed proposals will- be received at the 
office of the Metropolitan Water and Sew- 
erage Board, I Ashburton Place, Boston, 
Mass., until 2.30 o'clock P. M. of Wednes- 
day, April 6, 1910, for constructing a 
pressure tunnel about 1,900 feet in length 
and 6 feet 4 inches in diameter inside 
the concrete lining, laying about 500 
feet of 80-inch steel pipe line covered 
with concrete on the outside and lined 
with mortar, and laying about 930 feet 
of 60-inch cast-iron pipe line for the 
Westen Aqueduct Supply Main in New- 
ton, Mass. The work also includes about 
050 cubic yards of top soil excavation, 910 
cubic yards of top soil surfacing, 5,530 
cubic yards of earth excavation and 1,700 
cubic yards of rock excavation in open 
trench, refilling trenches and building 
embankments with 8,900 cubic yards of 
material, crushing 7,500 cubic yards of 
stone, 2,300 cubic yards of concrete ma- 
sonry in tunnel and 500 cubic yards in 





open trench, 50 cubic yards of brick 
masonry, and 200 cubic yards of cement 
grout in tunnel. Plans for the work 
may be seen and pamphlets containing 
further information for bidders, forms 
of proposal, contract and specifications 
may be obtained at the office of the Chief 
Engineer, I Ashburton Place. The printed 
forms must be used in making proposals. 
The Board reserves the right to reject 
any or all bids or to accept the proposal 
deemed best for the Commonwealth. 
HENRY H. SPRAGUE, Chairman; 
HENRY P. WALCOTT, JAMES A. 
BAILEY, JR., Metropolitan Water and 
Sewerage Board. DEXTER BRACKETT, 
Chief Engineer of Water Works. WILL- 
IAM N, DAVENPORT, Secretary. 
Boston, March 21, 1910. 





ROAD WORK. 


STATE OF MARYLAND 
STATE ROADS COMMISSION. 
Union Trust Building, Baltimore, Md. 
NOTICE TO CONTRACTORS. 

Sealed proposals for building fourteen 
sections of State Highway, aggregating 52 
miles, in the following counties of the 
State of Maryland, viz.: 

ALLEGANY: On the National Pike be- 
tween Standard Oil Warehouse and 
Pennsylvania Railroad Crossing, a dis- 
tance of about 0.53 mile, in one sec- 
tion. Macadam. 

On the National Pike between Six 
Mile House and Allegany Grove, a dis- 
tance of about 1.02 miles, in one-sec- 
tion. Macadam. 

On the National Pike in Garrett 
County from the Garrett County line 
towards Piney Grove, a distance of 
about 2.38 miles, in one section, Mac- 
adam. 

On the National Pike between Six Mile 
House and Flintstone, a distance of 
about 6.95 miles, in one section. Mac- 
adam. 

ANNE ARUNDEL: On the road between 
Owings and Mt. Zion, from the end of 
the 1909 Work to Mt. Zion, a distance 
of about 5.19 miles, in one section. 
Grading, bridging and draining only. 

CALVERT: On the road between Owings 

and Prince Frederick, from the end 
of the 1909 Work towards Prince Fred- 
erick, a distance of about 3.09 miles, 
in one section. , Grading, bridging and 
draining. 
On the road between Owings and 
Prince Frederick, from the end of the 
above section towards Prince Fred- 
erick, a distance of about 4.53 miles, 
in one section. Grading, bridging and 
draining only. 

GARRETT: On the National Pike in Gar- 

rett County, from the Garrett County 
line towards Piney Grove, a distance 
of about 2.38 miles, in one section. 
Macadam. 
On the road between Oakland and Mc- 
Henry, from the end of the 1909 Work 
to McHenry, a distance of about 6.66 
miles, in one section. Macadam. 

ST. MARY'S: On the road between Me- 
chanicsville and Leonardtown, from 
Hellen towards Leonardtown, a dis- 
tance of about 5.20 miles, in one sec- 
tion. Macadam. 

WASHINGTON: On the National Pike 

from two miles west of Conococheague 
Bridge towards Indian Spring, a dis- 
tance of about 4.29 miles, in one sec- 
tion. Macadam. 
On the National Pike from Clear 
Spring to Licking Creek, from the end 
of the above section, a distance of 
about 4.52 miles, in one section. Mac- 
adam. 

WICOMICO: On the road between Mar- 
della Springs and Sharptown, from 
the Riverton Road to Sharptown, a 
distance of about 2.61 miles, in one 
section. 

CARROLL: On the road between Elders- 
burg and Gamber, a distance of about 
5 miles, in one section. 

will be received by the State Roads Com- 
mission, at its offices, Union Trust Build- 
ing, Baltimore, Maryland, until 12 o’clock 
noon, on the 7th day of April, 1910, at 
which time and place they will be pub- 
licly opened and read. 

Bids must be made upon the blank form 
contained in the Book of Specifications 
which will be furnished by the Commis- 
sion upon application and payment of 
$2.00 for each section. Blue-prints of 





each section will be furnished at the rate 
of 25 cents for each half-mile, 

No bids will be received unless accom- 
panied by a certified check for the sum 
of Five Hundred (500) Dollars, payable 
to the State Roads Commission. 

The successful bidder will be required 
to give bond, and comply with the Act 
of the General Assembly of Maryland of 
1908, Chapter 141, respecting contracts. 

The Commission reserves the right to 
reject any and all bids. 

By Order of the State Roads Commis- 
sion, this 24th day of March, 1910. 

JOHN M. TUCKER, 
Chairman. 
J. C. BOWERMAN, 
Secretary. 





DRAINAGE SYSTEM. 


ESSEX COUNTY PARK COMMISSION. 
Newark, N. J. 

Proposal for construction of storm water 
drainage system on Park Avenue in New- 
ark, East Orange, Orange and West Or- 
ange, Essex County, New Jersey. 

Sealed proposals for the above work, 
indorsed with the above title, will be 
received at the office of the Essex Coun- 
ty Park Commission, 800 Broad Street, 
Newark, N. J., up to 3.30 P. M., Tues- 
day, April 5, 1910. 

Plans and specifications can be examined 
at the office of the engineer, 60 Clifton 
Avenue, Newark, N. J. 

Proposals must be submitted on the 
blank form furnished by the engineer 
and enclosed in sealed envelopes, 

Proposals must contain bids for all 
items, and prices must be written, as 
well as stated in figures. 

The engineer's estimate of the work to 
be done and by which the bids will be 
tested is as follows: 
1,500 lin. ft. 8-inch vitrified pipe. 

800 lin. ft. 10-inch vitrified pipe. 
2,300 lin. ft. 12-inch vitrified pipe. 
2,600 lin, ft. 15-inch vitrified pipe. 
1,800 lin. ft. 18-inch vitrified pipe. 
1,050 lin. ft. 20-inch vitrified pipe. 

650 lin. ft. 22-inch vitrified pipe. 

500 lin. ft. 24-inch vitrified pipe. 

500 lin. ft. 24-inch reinforced concrete 

pipe, alternate bid. 

400 lin. ft. 27-inch reinforced concrete 

pipe. 

800 lin. ft. 

pipe. 

90 reinforced concrete catch basins, 6 

feet deep. 

40 reinforced concrete catch basins, 7 

feet deep. 

150 cu. yds. brick masonry. 

25,000 Ibs. cast iron. 

1,000 Ibs. wrought tron. 

The above quantities are approximate 
only, and the Essex County Park Com- 
mission expressly reserves the right of 
increasing or reducing any of the said 
quantities, as in its opinion becomes 
necessary. 

A certified check for two thousand dol- 
lars ($2,000), payable to the Essex Coun- 
ty Park Commission, without any con- 
ditions indorsed thereon, must accom. 
pany each bid, and be forfeited by the 
successful bidder unless he enters into a 
contract. should the same be awarded to 
him. The successful bidder will be re- 
quired to furnish a bond, from a guar- 
anty or trust company of satisfactory 
standing to the commission, in the sum 
of twelve thousand five hundred dollars 
($12,500) for the faithful performance of 
the contract. 

The Essex County Park Commission re- 
serves the right to reject any or all bids, 
and retains the right to accept any bid 
which in its judgment is for the best 
interest of the county. 

A. CHURCH, 
Secretary Essex County Park Commission. 


30-inch reinforced concrete 





the Supervising “Architest Wastinetoxe 
e Supervising Are’ 
D. C., March 4 .—Sealed 3 
at this office until 3 
e . M. on the Sth day of May, 
1910, and then opened, for the construc- 
tion of the foundation, the basement and 
first floors for the extension, remodel- 


ing, ete., of the U. 8. ‘ouse, 
Boston, Mass., in ce with the 


drawings and _ specification, ‘of 

which may be had at this wahee or at the 

office of the Architects, Messrs. Peabody 

and Stearns, 53 State Street, Boston, 

age NS A plication ie 

ng D} ions m ac- 
certified check for 


companied ed ow 


by a 
which will be held at this 
return the 
JAMBS KNOX TA R, 
Architect. 
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SURFACING THE MAI pop 
TION OF THE (: {35 
RIVER DAM. 


THE COMMONWEALTH 06; 
CHUSETTS. 
CHARLES RIVER BASIN coy 
Sealed proposals will be rec: 
office of the Charles River Bas 
sion, 367 Boylston Street, Bos: 
until 2.30 o’clock P. M. of Mo: 
4, 1910, for surfacing and ¢; 
main portion of the Charles R 
The work will require about 5 
yards of earth excavation; a sma 
of borrowed earth; about 5.5 
feet of trench in which to lay pj 
will be furnished by the Comm 
service boxes; 2 manholes: 4 
basins; 2,600 cubic yards of gr 
square yards of vitrified brick 
and 14,000 cubic yards of loa 
gravel and loam will be mea 
place. The work to be done 
the laying of pipes for drains, { 
and for electric wires; the con: 
of service boxes and catch-basins 
brick gutters; building grave! \ks: 
removing a portion of the shut-. 
and placing loam on the dam a; ed- 
ing it for grass. Pamphlets co: 
further information for bidders, ; 
proposal, contract and specificati: 
be ready about March 26, 1910, . 
be mailed to contractors who 
the Chief Engineer, or may be o ined 
at his office, 367 Boylston Street, ston, 
where also plans may be seep The 
printed form must be used in king 
proposals. The Commission reserves the 
right to reject any or all proposa! and 
to accept the proposal deemed best for 
the Commonwealth. HENRY D. YERXA, 
Chairman; JOSHUA B. HOLDEN. gp. 
GAR R. CHAMPLIN, Charles Rive: Basin 
Commission; HIRAM A. MILLER, Chief 
Engineer; WILLIAM 8. YOUNGMAN, 
Secretary. 


SA.- 


ion 


ning 
3 of 
will 
will 
y to 





ELECTRIC RAILWAY. 


Bids will be received until April &th 
for the construction of 10 miles of Elec- 
tric Railway by the Ashtabula Electric 
Street Railway Company. Profile, speci- 
fications, and any other necessary infor- 
mation can be obtained at the office of 
the Ashtabula Electric Street Railway 
Company, Haskell Building, Ashtabula, 
Ohio. 





Situations Wanted 


TECHNICAL GRADUATE (31), married, 
eight years’ business and technical ex- 
perience; hustler; desires business open- 
ing with contracting or manufacturing 
firm ; soliciting or management of branch 
office; location immaterial. Address “R. 
B. 12,” Engineering News, New York. 


12-9 








Situations Open 


SALESMAN—A traveling salesman experi- 
enced in selling hoisting engines, derrick 
irons and contractors’ supplies. The 
rincipal territcry to be covered the 

iddle West. Give experience and <alary 
wanted. Address “O. 10,” Engineering 
News, New York. 12-2t 








PRACTICAL reinforced concrete and form 
man on Reservoir in Wyoming; state ex- 
perience. D’OLIER ENGINEERING 
er ee 114 Liberty Street, New York 

y. 12-2t 


WANTED—Assistant to country engineer, 
vicinity of New York; must be accurate 
and reliable; state age, education, ex- 
perience, salary expected, etc.; ood 
computer and transit owner given pref- 
erence. Address “‘S. B. 12,” Engineering 
News, New York. 


WANTED—Agent for New York City with 
connection among architects, », neers 
and contractors. Can secure a desirable 
agency for an established line of ~“truc- 
tural and Marine Paints and other spe- 
cialties. To a live man we offer «n ex- 
ceptionally liberal contract on a coumis- 
sion basis. Address “W. B. 12,” ngi- 
neering News, New York. 12-1t 


WANTED—A first-class Bridge Erect: ca- 
pable of handl Draw Bridge work. 
Address “P. B. " Engineering ‘News, 
New_York, 12-1t 


Miscellaneous Warts 
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